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PUNJAB CANALS. 






Area ikrioatrd, ik Aoees 'Fikae fiodres). 




- 

• Punjab Oanah . 



Teas. 



Ulnjor or Pro* 
dnolivo "Works. 

Minor "Works 
I'clnRScrl ns nn. 
prodnetivo and 
non-capital 
from nnd after 
1921-22.) 

Total. 

q 

1887-1888 ... 


• •• 


1,422,775 

923,847 

2,346,622 

1783-1889 ... 

ce • 

• « • 


l,7.'>i,337 

1,001,027 

2,757,364 

1889-1890 ... 




1,887,601 

1,062,006 

. 2,9-49,607 

ISOMSOl ... 


• •• 


2,012,689 

1,016.652 

3,059,241 

1891-1892 ... 

• • • 



2,187,487 

l.iOl.COS 

3,291,782 

1892-1893 ... 

■ # • 

... 


1,817,892 

1,091,413 

2,912,295 

1893-1691. ... 

*k* 

• •4 

• •• 

1,903,6.11 

974,618 

2,878,272 

3891.-1S95 ... 

tel 

4«« 


; l,e55,85? 

1,075,192 

2,931,050 

1895-1806 ... 


*«• 


2,S5?,157 

939,200 

3,797,357 

1S9G-1897 ... 



*»• ' 

.3,nGpl7 

960,110 

4,621,627 

1897-1898 ... 


... 


4,0.1.5,898 

l.UIS.SG"* 

5,214,253 

1898-1899 ... 

• •• 

«•« 


3,872,507 

9 81,264 

4,856,765 

1899-1900 ... 



• •• 

4,384,972 

850,031 

5,211,953 

1900-1901 ... 

« «• 

... 

• •4 

4,642,8.12 

1,. 357, 699 

6,000,551 

1901-1902 ... 


• «• 

• •• 

4,491,8.3.8 

981,521 

6,473,359 

1902-1903 ... 

• * 

« 


4,864,274 

81.1,690 

5,679,904 

1903-1904 ... 

• 

« • 

««• 

5,610,787 

779,547 

6,390,334 

1904-1905 ... 

4 f • 


««• 

.1,689,132 

617,252 

0,306,38-1. 

19U5-1906 ... 

• 

... 


6,16?., 371 

751,067 

6,914,438 

1906-1907 ... 


*C • 

• •• 

.1,902,995 

893,317 

6,706,312 

1907-1908 ... 

* « * 

• • • 

... 

5,51.1,356 

.121,5.18 

6,0.39,9-44 

l'908-1909 ... 

«•« 

«** 


6,385,050 

963.096 

7,353,146 

1909-1010 ... 

««■ 

... 


6,117,001 

969,607 

7,056,611 

1910-1911 ... 

*«• 

• •• 

• •• 

6,270,757 

9.16,255 

7,227.042 

1911-1912 ... 

• •• 


••• 

7,469.615 

862,217 

8,331,892 

1912-1913 ... 

• • ■ 

... 

• •• 

7,461,2.11 

- 963,130 

8,429,331 

lois^roii'... 

««• 

• •• 

• •• 

7,351,721 

971.743 

8,323,464 

1914-1915 ... 

• •• 

• •• 

• •r 

7,883,628 

1,079,413 

8,963,041 

1915-1916 ... 


... 

• •• 

7,9.82,532 

902,279 

8,884,811 

1916-1917 ..7 


... 

• •• 

8,493,867 

1,085,957 

9,579,824 

1017-1918 ... 

• •• 

cer' 


7,986,3 ?8 

1,077,513 

9,063,901 

3918-1919 ... 

• • • 


• •• 

8,318,146 

667,833 

9,015,984 

1919-1920 ... 

• •• 

• • • 


9,503,480 

048,228 

10,456,658 . 

1920-1921 ... 


• •• 

»«• 

9,505,6.83 

' 768,057 

10,273,690 

1921-1922 ... 

• • » 

• •• 


10,401,914 

843,959 

11,245,873 


From 1894*95 to 19'}S-0C tho tetal areas sliawn nro nst s thereafter tho areas aro grots. 

The areas inoludo the '^wat River Gaaal ap to 1930*01, after srliicU date tho .canal \sas 
^ ransferrod to tho North-lFost E'roatior Provinoo. 



























































































PUNJAB CANALS, MAJOft OR PRODUCTIVE WORK. 


Yeas, 


Abba Isnio atno, ik Aobbb 
(Fikad fioubbs). 

HBMaKKS. 



Kharif. 

Rabi. 

Total. 


18SM888 

• ti 

045,810 

776,029 

1,422,776 ] 

Lower Chenah Canol opened. 

18B9-18S9 


711,012 

1,011,726 

1,733,837 


18S0-189O 


672,219 

1,216,882 

1,887,001 


IWISOI 

«e« 

766,417 

1,277.272 

2,042,089 


189M8S2 

III 

B 

1.4S1.4-iS 

j 

2,167,187 

i^irs.'i Branch of IVeatorn Jumna Canal 
oprne.l. 

1892-1893 

••t 

823,233 

1,02j,G47 { 

t 

{ 

1,817,832 

Decrct-c ilno rntiroly to the fnronrahio winter 
mins of 1UP2-9 5 which greatly contrpctcd 
the irrigilcd tnlii area. 

1893-1894 

I* 

711,'lOl 

1,102,033 I 

1,903,031 

necrciso ns compared with 1891-92 duo to 
gcnml iniurall in lohl 1803-01, and would 
hnro been erenter but for now irrigation on 
Chennb Cniml 

1894-1895 

• •• 

7i)3,9j0 

1,131,023 : 

1,853,838 

IVcrca-o due to very farouinble rainfall 
durin; rnhi, pai (icimrTy in Sirhind and 
IVcslern .ruinna Cairnl trnots. 

1893-18nfi 


991,593 

1,800,501 

2,839,157 

Tnerenso cbieOy due to parti.il fniluio of rains 
of 1803 and Bubscqnoni drought. 

1890-189" 


1,617,183 

2,114,331 

3,661,017 

Increase duo to drought. 

1697-lh99 


1,780,17-1 

2,276,724 

4t035»S9S 

Inorensa duo to fnronrnblo year for irri- 
gation nnd 0 tensions. 

1808-1899 

• •• I 

1,413,822 

2,4o9,C70 

3,872,601 

Dedrenso in kharif duo to faroumhlo state of 
rivers nnd scan ly i ainfall. 

ie!i?.iooo 

...i 

1,888,308 

2,496,674 

4,331,972 

1909-1901 , 



2,249 078 

4,012,862 


19111-1902 



■ •2,805.705 

4,191,838 

Lower Jiiclnm Cnnnl opened. 

1902-1903 


2,071,903 1 
' % < 

2,7024011 

• t %• 

4,864,274 ! 

Tho Upper -Sutlej Innndnlion Canals were 
Irnnsfcrrcd from head " Minor Works *’ 
to •' Major Wnrltsi.’ trom let April 1902. 

JP0.1.1li0t 

1 

!•< 

2,460,739 

3,169,018 

5,G10,787 

1 

The Indus Inundation Cnnnls were trans- 
ferred from head " Slinor Works ” to 
*' M.ijor Works ” from Isl April 1003. 

1901-190,'! 

*■< 

2,331,780 

3.307,310 

6.089,132 

1903-1903 

• •• 

2,291,400 

3,3J8.0U 

0,103,371 

Decrease in kharif duo to cotton failuro. 

1006-1907 


2,136,219 

3,167,770 

6,902,996 

» r * 

1907-1908 

• •• 

2,2-,;0,291 

3,289, 09, 5 

.6, 616,886 

Decrenso ddo to nhiiormally low supplies in 
tho I’lrers. 

1903-1019 


2,095,518 

8, 089,532 

6,385,050 


1009-10 lO 

• <( 

2.233,870 

3,831,134 

o,li7,?;b4 


1910- 'SOU 

• •• 

2, 254, .133 

4,010,121 

6.270,767 

« » 

1911-1912 

*■1 

2,765,321 

4,714 821 

7,4fD,C46 


1912-1918 


2,929,309 

4,631.942 

7,101,251 

Upper Cbonah Canal opened. 

1913-lOU 

■ ■e 

8,009,980 

4,281,771 

7,351,721 

Lower Bari Doab Canal opened. 

19M-1016 

• •• 

' 8, >81,761 

4,098,877 

7.883.G28 


10I6-191G 


- 2,886,678 

6,09r.,964 

7,982,633 

Upper Jhelum Cannf opened. 

Decrease in kliarit duo to dronght and nb- 
iiormnlly low friipplios in tho rirors. 

1016-1917 

• •1 

n,.141.407 

6,062,400 

8,493,8(57 

Dccrenso ill rabi duo to unusually low supplies 
in rivers and failure of winter rains. 

1917-1018 

«•* 

3,333,822 

4,032,660 

7,080,888 

Dccrcn-e duii tncxcos-ivo vnins in khsrif nnd 
to some of tho land iloodrd by rain in 

1018-1010 

• •1 

3, -105, 286 

1,882,800 

8,318,1-16 

Oclobor not drying up caily enough to per- 
mit of rali irrigation. 

1910-1920 

f •« 

4,216,912 

6,202,488 

9,518,430 

1020-1921 

• •1 

4,120,603 

6,370,130 

9,603,033 


1021-1022 


4,277,710 

0,121,106 

10.401,014 

t 


The areas incindo the fiiral Hirer Caiml up to nrior wliiuli (l.its tiio o'lnut «r.is Iransfonod to 

■ il>o KorUi'Wrst ]■ routicr Proviiicd. 

’ Front 1901'1895 to j005*1000 tho total areas skowu aro tiei ; thereafter the areas aro ffrott. 













IV 


PUNJAB CANALS, MINOR WORKS. 

(Ctasted as Unprodttelive and Non'Capiial from and after 1921-aa.) 


1887- 1888 

1888- 1889 

1889- 1880 

1890- 1891 

1891- 1892 

1892- 1893 


1893-1894 


1894-1895 

1896- 1896 
1898-1897 

1897- 1898 

1898- 1890 

1899- 1000 

1900- 1901 

1901- 1902 

1902- 1903 


19C 3-1004 
1904-1003 

1906- 1906 
1900-1007 

1907- 1008 
1903-1909 

1909- 1910 

1910- 1911 

1911- 1912 

1912- 1913 

1913- 1014 

1914- 1916 

1916- 1916 
'1916-1917 • * 

1917- 1918 

1918- 1910 
1910-1920 
192C-1921 
1921-1922 


Abba Ibbioatbd, is Aobes 
(Fisas PionsEg). 


Kliarif. 

610,016 

674,102 


Fbuabsb. 


610,016 418,831 923,847 

674,102 426,026 1,001,027 

608,626 465,381 1.002,00fl 

663,036 452,617 1.016,652 

610,570 698,716 1,104,206 

604,086 689.477 1.09 


698,716 1,104,206 

689,477 1,091,413 


424,240 660,378 974,618 


609,826 

477.937 


401,243 


1.076,192 

939,203 


Ri 70 m rose late, but Enbseqncnt BQpplios 
I wore good tipd rainfall irai favoaVablo, 
I thff remit being the largest area on ro- 
[ cord nj) to date. 

Decrease dno to the destrnotion of kharif 
crop^ by higbiloodg and to less faToniablo 
working of tbo eanals. 


638,745 420,366 960,110 

606.682 602,778 1,168,360 

468.402 630,882 984,204 

020,92-1 839,037 859,981 

069,663 688,136 1,857,099 

6C8,416 673,1C6 081,621 

421.S10 390,871 816,600 


816,418 

290,030 

208,270 


463,129 

320,616 


779,647 

617,269 


208.270 462,788 761,007 

29o,898 607,410 803,817 

258,074 260,484 621,668 

442,088 620,008 668,096 

426,020 648,687 060,007 

469.270 49^,016 956,285 

402,641 *60,600 862,217 

467,057 600,173 968,180 

971,743 
1,079,413 
902,279 


464,872 


606,871 


466,107 613,306 


362,607 

■462,348 


539.672 


Dweifc dne ejiicfly to the transfer of the 
Canals from 

head “Minor Works" to •' ifaior Worke *’ 
from Jet April 1902. , 

DeereasednochicBy to the liansfcrof the 
Indus Inundation Canals from bead 
"Minor Works" to « Msjor Works" 
from let April 1003. 


633,609 1,085,957 


463,729 613.784 1,C77.613 

318,331 354,604 . 667,8^ 

466,083 493,145 948,222 

407,910 360,147 768,057 

868,128 476,831 843,959 


Decrease duo to drought an'd ahiiormallj low 
eupphes in the rivers. 

Decrease due to oxcceeivo rainfall. 

Decrease due to low river Snpriics and 
ndTcrio olimatio cooditions. 


The aho”Llde f IT*'" Canal, from 1899-1891 inolusive. 

rlt ; . s Qbaggar Canals. British and Bilmner Stale. - 

xom the year 1894-1895 to 1905-1936 the areas shownare set, thereafter the are*. ,« yro«. , 












































PUNJAB 'CANALS, MAJOR OR PRODUCTIVE WORE:S. 
(Final figures). 


Yeab. 

1 

Cspitnl 
ontiiy. 
Direct ond 
Indirect to 
end of year. 

Interest 
charges to 
end of year. 

Kct rorenne 
tn end of 
year. 

Acenmn- 
latcd profits 
o end of year 
[colnmn 4 — 
eolnmn 8). 

Ton THC SB&B. 

Groafl 

rovonno. 

Worliiig 

espoDBcs. 

Not 

rflroQuOi 

Percentage 
on oapltal. 

1 

n 

3 


5 

0 

J 

8 

9 



Be. 

Its. ( 

P.S. 

. 

Rs. 

Re. 

Re. 

Be. 

1S57-1B88 


5,70.23.8:3 

8.1?,4Q,76I 

5,09,35.631 

1 

1,90.8^, %67 j 

in, 06,923 

17,01,248 

23,04,676 

8-99 

1SE8-1SS9 

•as 

6,60,43.409 

3.40,74, 478 

6.33.27,633 

1.92,5S,l"b ' 

4'J.f 4.991 

10,72,937 

23,92,007 

4-06 

1<=S!».18Q0 

9%i 

6,00,93,476 

3.G.1,49.£03 , 

6,C1.SJ,82U 

1,93,30.512 ' 

jg.cs.-oT 

21,14,116 

29,62,082 

4'74 

ipao-isfi 


0,24,71,561 

3,80.93.767 

5 9S37.074 

2,11,43,307 

69,30,440 

21,73,686 

86,66,764 

S-8B 

1691.1S92 


6,70,91 /)23 

4.11,74,523 

6,80,50,1:6 

2,21.31,003 

00,40,900 

22,51,038 

87,89,062 

6-66 

lEaz-iasa 

... 

6,07,92,824 

4.37,r-.‘<.P97 

C,7P.8‘',041 

2,42,84.647 

63,09,149 

24,61,631 

43,67,618 

6-24 

1893-1894 


7.34,89.876 

4 05,43.772 

7JQS,!-9.491 

4.43,40.719 

53,50,007 

24,46.060 

29,06,847 

8-9& 

189i-lsg5 

.. 

7,04.93,573 

4,94,29,432 

7,42,04,493 

2.47.75.061 

69.06,551 

26,60,549 

83,16,062 

438 

1E9S-1E00 

... 

8,02,67,067 

5^24,41,505 

7,87,79,591 

2,63,83.02G- 

70,93,264 

28,40,474 

42,67,780 

6‘Sl 

iSSO-lEi-T 

•«« 

0,41,00,205 

6,60,01,216 

8,66,34,033 

3,10,42,817 

1,09,44,449 

30,87,006 

78,67,443 

9-34 

lE97*ieS(3 


■ 8,70,19.803 

5.88,99.1.08 

0,6C,E«,2Se> 


‘1^1,68,419 

81,86.227 

90,02.192 

10-86 

1893-1899 

• ... 


0,22,62,041 

10,44.01,814 

4 22,09,178 

1,24,07.093 

86.51,605 

88,56,588 

9-63 

1899-1900 

«*4 

0,09.47,2 iC 

6,57,40,437 

11,87,77.701 

4,80,28,274 


41,28,714 

92,86,044 

10-31 

1900.19J1 

... 

0,20,76,977 

6.92.79,860 


6,48,21,887 

l,45,lf.,l'l6 

43,01,051 

1,03,14,485 

11-20 

1901-1903 • 

ss« 

8,04,41,038 



0,16,78,364 

1,40,86,198 

43 20,910 

1,03,08,279 

11-62 

ia'<2-ig03 


10,34,61,083 

7,53,80,849 

14,45,20,777 

6,91,89,023 

1,60,14,694 

48,22,073 

1,17,01,921 

11-39 

1003-1901 

•ta 



16,82.78,899 

YrO, 42,625 

1,86,73,091 

67,18,671 

1,28,66,020 

12-02 

igOM0..G 


10,37,88 310 


17,16,61,246 

' 8.71,04,833 


62,38,247 

1.83,72,846 

12-29 

1905-1900 

tae 

11,01, 5i,7ig 


10,3T,-47,799 

0,61,11,100, 

1,88,30,568 

, 66,00, '260 

1,17.46,302 

10-66 

1006-1907 

ata 

11,11,16,650 

0,28,01,047 

19,70,51,811 

10,60,47.764 

2,21,75,797 

60,78.097 

1,61,07,700 

18-68 

1007-1003 

... 

11,23,83,171 

; 0,6D,%1.870 

ii.ioA*®** 

■’iS.CO.Vff.JilB 

■'2.02,70,6t0 

71,70,407 

1,31,00,202 

11-64 

1908-1909 


11,28,02,325 



12,62, 23,0- 6 

2,11.00,013 

72,71,714 

r,38,98,'20S 

' 12-26 

1008-1910 

■ a 

11,83,18,778 

10, 33, 19, 7« 

23,93 61,184 

13,00,41,898 

2,23,99,9<8 

79,10,245 

1,41,80,738 

12-78 

1010-1011 

aia 

11,43,31,7.>1 

GBa 

25.49,76.786 

14,79,47,092 

2,84,16,942 

78,02,291 

1,66,14,051 

13-06 

1011-1919 


11,02,22,814 

11,08.11,169 


10.20,18,699 

3,71,10,441 

83,56,458 

1,87,63,988 

16-18 

1012-1918 

«at 



20,78,41,169 

iBSSB 

8.27,93,330 

86.81,929 

2,41,11,401 

16-48 

1013-1014 



12,58,60,785 


19,81,18,896 

3,47.89,617 

88 11,010 

2,89.23,601 

16-46 

1014191S 

•ta 

17,17,13,710 



21.79,01,682 

3,46,02,446 

03,24,440 

2,62,87,996 

14-70 

1916-1910 


21,09,61,434 


37,20,65,951 


3,45,89,801 

1,09,31,616 

2,36,68,288 

10-90 

1016-1017 

... 



40,13.27,303 

35,02,52,207 

3,0i),3l,0l2 

1,09,70,471 

2,80,61,441 

12-09 

1017-1018 

•sa 

22,33,05,10-4 

15,86,49,520 


20.04,77,280 

3,78,08,205 

1,11,08,861 

2,66,99,414 

11-95 

1018-1919 

ata 

22,46,11,651 

16,61.18,295 

46,83,27.320 

29,23,00,025 

4,13.14,012 

1,10.14,431 

3.03,00,611 

18 60 

1010-1020 

• ta 



49.07,81,771 


4.47,03,088 

1,23,69,237 

8,24,04,461 

14-43 

1020-1031 

e.a 

22,52,22,310 


62,34,11,470 

34,24,42,215 

4,08,41,809 

1,41,65,110 

8,26,79,600 

14-96 

1921-1022 

•aa 

22,72,19,730 


66,00,02,051 

36,8S,4il,n42 

6,04,73,801 

1,72,22,810 

8.32,61,631 

1468 


* Rxalndca tho figaroi rotating to tlio Swat Ilivor Canal . wbiob now belongs to tho yotth.Wcit Frontlor FroTines, Ibo figures 
up to IDOO'IJOL inslailo tho figures of that ennal. 

Tbs gross rsveuae in colnnm 0 is tbss actually oollseted daring tbo rear and dllTcrs from tbe rsrsnno es nstosiod on tho area irri. 
gated in tho year. 
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GOVERNMENT OE THE PUNJAB. 

PUBM C W ORKS department, IIIRIGATION BRANCH. 

. No.9i.E.L 

Da<ed liohore, tht 16th January 1923. 

, , . Resolution of the Governor. In. Council of the I^njab and its bepen- ' 

dencics.' 

Review by <hc Chief Engineer of the work of Irrigation Department, Panjab, dur« 
ing the financial Tear 192 1>22. 

Capitai. OtITIi&T. 

1. The Capital invested to date (Direct and Indirect) on Prodactive 
Irrigation Works, amounted t» Bs. 24,29,68,308 including Rs. 1,57,79,305 
cpntribntod by Native States, wbilc that on the Unproductive works for which 
Capital and Revenue Accounts are kept was Bs. 9,0.i,994, inclusive of a 
contribution of Rs. 2,90,401 irom the Bikanor State for construction of the 
Ghaggar Canals. 

2. During the year the Capital xpenditure iucurrod on Productive Ir- 
rigation Works amounted to Rs. 25,02,864. Of this amount 6‘43 lakhs were 
spent on the old canals and ] 3*81 lakhs on the Colony canals, while 4‘12 

.lakhs were. expended on the constniction of tho Sutlej Valley Project and 
1*24 lakhs ou -works carried out in tho Central Workshops Division. 

* Of the expenditure on the Colony canals about 8 lakhs were spent on 
improvements to tho Lower Chcnah-Canal hmdworks at Rhdnki and on the 
remodelling works that are being carried out on the Lower Jhelum Canal. 

The expenditure on the Triple Canal system amounted to Rs. 6'8<li 
lakhs incurred on, works which are detailed ia paragraph 11 of the Chief 
Engineer’s review. 

< 

Natuhb or seasons, etc. 

3. Kharif 7921, — The failurn of tho previous monsoon of 1920 and 
the winter rains of 1920*21, followed by a praotically rainless period from 
April to July, brought matters to a serious state. Rivers were unusually low 
and .supplies in canals, below requirements. Tho fodder scarcity which had 
arisen owing to the long continued drought became very acute, and canal 
.water was used to the' last drop to avert tho threatened famine. Tho shortage 
of supplies at sowing time and the necessity for growing fodder lead to a 
serious coniraclion in tiie area under cotton end other important crops. The 
monsoon ultimately broke on tho 11th of .July and may bo said to have been 
normal for tho remaining portion of tho season. Although thoro was then an 
improvement as regards the fodder scarcity, it was too late for any large iu- 
oreasD to bo made in the area put down under Kharif crops. 

Bahi 1921-22.— The climatic conditions may bo said to havo boon very 
satisfactory during tho Rabi season. 

The well distributed rainfall in tho second half of the tho monsoon and 
during the third week of October was most favourable for Rabi sowings. 

Largo areas had remained unsown from the Kharif, and full ad- 
vantage -n’as taken of the favourable condiUons to put down a bumper Rabi 
crop. 

- ' There was no rain during Novorabor and Deoember, but river supplies 
Wore -woll maintained, with tho result that tho area irrigated was considerabiy 
greater than in the previous year. 

• 'Tho rain which fell in February and March was woll distributed and 
helped considerably towards maturing the largo Rabi area. 
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. . . Abba ibmoated, eto. . 

4. /irrigated- by ■wctTib of all kinds "was approximately 

Hi million acreB out of the total .cropped area of ^J1‘02 million acres in the 
whole ProTincc, t.e., 36 per cent. 

Of the total area ’irrigated the Productive Irrimtion Works accounted 
^for 10,401,814 acres or 896,181 acres more’ than in the previous year. The 
irrigation effected hy' the Unproductive and Non-Capital vrorks,- all of whicll 
are inundation canals, 'vras 843,959 ‘acres as against 708,174 acres in 1920-21. 

As compared with the triennial period ending 1920-21 the Productive 
Irrigation Works showed an increase of 1,281,078 acres, while the Unproductive 
and Non- Capital,. works exhibited an increase of 49,251 acres. 

Oh the Triple Canal system the area irrigated amounted to 2,007,466 
acres showing an increase of 208,292 acres, on the figures of the previous year 
of 142,831 acres on the figures estimated in the revised estimate and of 
69,4 06 acres on the forecast of the Completion Eoport issued in 1919, The 
expansion of irrigation on these canals is continuous and satisfactory, 

PlKAKCIAL BESTJLTS, ETC. 

I 

6. The gross vceeipfs from Iho working of the Productive Irriga-^ 
tion works amounted to Its. ‘6,16,94,402 rnd the working expenses to 
Bs. 1,69,37,619, giving a net revenue of Bs. 3.40,66,583 or 16*26 per cent, on 
the total Capital oullny of Bs. 22,70,11,796 ns against. 14*51 per’ cent, in 
1020-21 and 14*43 per cent, in 1919-20. This favoiirablo result was due tq 
a larger area irrigated hy the perennial canals during Elhnrif 1921, and Bahi 
1920-21, the assessment on which was realised during the year under review,* 
and had it not been fora decrease in the area irrigated on the innndntion canals 
owing to unfavournblo climatic conditions and low river supplies, the result 
woulh have been still more favourable. • • 

(5, The percentage of not revenue on Capital outlay on tho various larger 
canals were ! — 


WeEtcra Jatnna Canal 

• •• * 


• • r 

7*ai. 

Sirhind Canal 

• • • 

t • * 

• ■ » 

14*97 

Upper Bari Etonb Canal 

• • • 

**• 


• 21*00 

Lower Bari Doab Canal 

• •• 

• *« 


10-70 

Upper Clicimb Oanal 

• « « 



14*05 

Lower Chenab Canbl 

• • • 



4«-05 

Upper .Thelnm Canal. 

«ke 

tat 

MC 

1*03 

Lower'’ Jhelum Canal 



t 

1C-8S 

Upper Sutlej Inundation CanaU 


« « • 

5*29 

SIdhnai Canals 

••• 


• at 

5*2 If 

Indus Inundation Canals 

••• 

• •• 


—4-7 


The net profit after defraying interest charges was 11*97 per cent, of 
the total outlay ah against 11*25 per cent, in the preceding year. These 
figures take into necount Indirect as well as Direct Beceiptt^. Based on 
Direct Beceipts only the net profit after defraying interest charges amounted 
to 3 6 per cent, of the Capital outlay against 6*26 per cent, in the year 1920-21. 
This reduction is largely attributalilo to increase in the cost of establishment' 
aud maintenance without any corresponding increase in occupiers’ rates. 

7. The Triple Canal system continues to make good progress.- During 
the year under review the Upper Ohenab Canal earned a net revenue of 
Bs. 60,05,718, the Lower Bari Doab of Bs. 24,27,008 and the Upper Jhelum 
Canal of Bs. 4,69,146 giving, for the whole system, a total of Bs. 78,91,872, or 
a return of 7 ‘67 per cent, on the total outlay of Bs. 10,28,61,149. . These 
^ures are less by Bs. 6,27,378 than those anticipated .in the Completion 
• Beport, hot greater by Bs. 14,77,068 than those of the Bevised Estimate. 
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These canals have yet to clear off their accumulated interest debt, 
amounting to Bs. 129 lakhs. 

8. The operations of the Unproductive and Non-Capital works resulted 
in a net revenue of Bs. 2,38,518 as ' against Bs. 2,89,8^2 in the preceding 
year. 


Gskebal. 

9. Owing to the introduction of Beforms the Public "Works Depart- 
ment heads of accounts were rc-clasaified under orders from the Government 
of India and this report is based on the new classitication introduced. 

10. Only seven miles were added to the length of channels in opera- 
tion, thereby raising the total from 19,722 miles at end of March 1921 to 19,729 
miles at end of March 1922. 

11. Sanction of the Secretary of State for India was received during the 
year to the Sutlej Valley Project. A third Chief Engineer (Mr. B. B. Poy) was 
appointed and entrusted with the construction work of this Project. At the 
Close of the year 4 Circles of Superintendence with 13 Divisions and 20 Sub- 
Divisions were constituted, and preliminaries have been, and arc being settled to 
push on construction work vigorously. In addition to local purchases urgent 
orders have been and are being placed with the High Commissioner in England 
for European stores, machinery and plant which are needed" for use on this 

• Project. 

12. The estimated average value of the crops raised on all canals dur- 
ing the year works out to Bs. 67,20,6 i, 032, giving an average rate of Bs. 63 
per acre assessed. ^ The total value, according to this estimate, amouats to a 
little over 2 9 times the totaL Capital outlay on all the canal systems up to 
date. 

13. The posts of the Chief Engineer have been held during the 
year by — 




From 

To 


f Mr. H. W. M, IvoB ... 

.... 1-4-ai 

' 19-11-21. 

( 1 ) 

C Mr. A. B. Murraj ... 



... 20-11-31 

81-3-22. 


r Mr. F. T. Bates ' 

... I'i-El 

6-12-21. 

(2) 

V.Mr, W, P. Sangster 



... 6-12-21 

81-3-22. 

(3) 

Mr. E. R. Pry 

... 12-11-21 

81-3-22. 


By the retirement of MeSsrs. Ives and Bates the Government has lost 
the services of two able officers whose efficiency and experience had been of 
great service to the Province. 

By order of the Governor in Council, 

W. P. SAKGSTEE, 

Becreta y to Governn^eni, Punfah, 


~ 207 IB-6C0-.2M-28-5QPP Laboro. 




Review of the work of the Irrigra^tion. Department, Punjab, 

during* the year 1921-22. 

Tub issue of fhis Beview has been mueh delayed ov^’fng to the introduc- 
iion of the rnvised classification of Public Works Department heads under 
Government of India, Public Works Department Circular No. 3 P. W., dated 
the 21 st September 1921. Tlie new clagsificatirn came into operation with 
effect from tbe accounts for Marcli 1922, Pinal. The flqures were late in 
compilation, and the accounts were received from the Accountant-General, 
Punjab, only in the middle of November 1922, 

2. Owing to the classification of accounts in the Public Works Do- 
parlmont necessitated by the inlroduftion of pL'^forni'?, Irrigation Works are 
now divided into two main categories Qwosi-cotumercial and non-comtner- 
cial Avorks. Qaasi -commercial works arc tlmso Tor winch capital accounts 
are kept and non-commercial works are those for which sneh nc'O mts are not 
kept. Qua si-commercial works arc again divided into («} Irrigation and (t) 
Navigation, Embankment, and Drainage Works Each of tlioso is again sub- 
divided into (1) Productive aud (2) Unproductive, There arc no works under 
(6) in the Punjab Irrigation Department. 

3. Productive Works are works of a remunerative character under- 
taken oitlier for the purposes of navigation or in the interests of general agri- 
cultural development of the country and both their first cost and any subse- 
quent expenditure on extensions and improvemenfs are met from hori'owed 
capital. The charges for interest and for maintenance and repairs are provid- 
ed for out of current revenues to which Is credited the income derived from 
these works. Such works are expected, within 10 years after the probable date 
of completion, to yield sufficient revenue to pay their working expenses and 
the annual interest calculated at : — 

(fl) 4i per cent, on the capital in^osted in the case of works sanctioned 
before the 1st April 1919, 

(b) 5 per cent, in the case of those sanctioned botn'ecn 1st April 1919 
and the 1st August 1921, and 

(g) 6^ per cent, in the case of those sanctioned after the last mention- 
ed date. 

4. In the Punjab the following canals are classed as Productive 
' Workti ; — 

1. The Western Jumna, fi- The Lower Ohenab, 

2. TheSirhind, 7. 5 he Upper Jhclum, 

8. The Upper Bari Doth, 8 The Lower Jhelum, 

4. The LoAver Bari Doah, 9. Tho Sidhnni, 

C. The Upper Ohenab, 10. The Upper Sutlej (Inundation), 

11. Tho Indus (Inundation) Canals. 

Of these tho first eight are perennial and tho last two Inundation 
Canals, fhc Sidhnni Oannl occupying an intermediate position, being a Kharif 
Canal witli.'alfully controlled supply. 

6. Perennial canals irrigate during both the Kharif undKahi Agricul- 
tural seasons, having, an assured supply of water all tho year round, while tho 
Inundation Canals take off from the hank of a river with its bod at a level 
w'hich is generally considerably higher than tho ordinary low Avater surface 
level of the river. 

Supply to these Inundnlion Canals is variable and is assured only durin g 
tho Kfiarij season, Oiougli it is generally pnssYbie lo give from uxrrmg 
the latter part of tho Kharif season, a preliminary watering for Bab? crops, 
which have to be matured Avithout further aid from canal Avater. 

6. Unproductive Works are thosc^ which cither produce little or no 
revenue, or of whicli, owing to their vostrlotcd size, ^ it would serve no useful 
, purpose to examine the returns paid by each individual Avork. These arc (1) 
t he Shahpur Imperial (Inundation) Canals and (2) tho Ghaggar Canals. 
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*7. Besides tlie above there are non'CommeToiai ivorks for which capital 
accounts are not kept, hut for.whioh'tho espenditure is financed from current 
revenue. They are divided into : — 

A. Irrigation Works, 

B. Navigation, Embankment, and Drainage Works, 

^ach being again sub-divided into — 

(11 Works for which only revenue accounts are kept, 

(2) B'’oTks for wliicli neither capital nor revenue accounts are kept, 

and 

(3) Miscolloneous. 

Under A (1): works for which only ravenuc accounts are kept, aro — '(1) 
the Lower Sutlej Inundation Canals, inolndiug the Hajiwah Canal, (2) the 
Chenab Inundation Canals, (3) the Uluzaffargavb Inundation Oaiials, and (4) 
the Sbabpur Prorincial Inundation Canals, 

These worics have boon retained under this head for the present tjll it 
can be shown that they belong cither lo the Qitos/-commornial class or should bo 
treated as works for wliicli neither capital nor revenue accounts are kept, and 
to tins end necessary steps arc .being taken. 

Expenditure on surv’eya and other preliminary investigations in connec- 
tion with irrigation and drnin.age projects for Productix'o Public Works, is 
booked under head A (3) Miscellaneous expenditure, and this is at present 
being incurred on ; — 

(1) Kalian Torrent Surveys. 

(2) Thai or Sind Sngar Surveys. 

(3) Sutlej Valley Surveys. 

There aro no works in the Province under A. (2). Under B (2), works 
for which neither capital nor revenue accounts are keiit, are (11 Nauial Dam 
and Canal, (2) Gurgaon Bunds, (•".) Kitchen, .Irving and Mclidi Khan Cmals, 
and (4) >Iuzaffnrgarh Embankments, the lasc nam**d being tho only works 
under the control of the Irrigation Department, while the other three are under 
the management of the Revenue authorities. There arc no works under B (1) 
and (5). 

Natuiie or THE Seaboks. 

8. KAari/1921. — Owing to the bad monsoon and the total absence of 
winter rains during 1920-21, there was little moisture in the soil for Kharif 
sowings. Tiie period from April to July xvas practically rainless and 
abnormally hot. 

The monsoon did not set iu until the llih July 1921, about two weeks 
after the normal dnte, and it extended to the south and west by the 14th of 
that month, giving general and suiUcient rain in nearly all tracts iu the Pro- 
vince. It was very active during the first 13 days of August hut in the second 
week a break set in, which, with occasional interruptions, coulinued till the* 
end of the month. Daring Septemlicr the rainfall was above the normal in. 
the east Punjab and below normal elsewhere. Tlie total rainfall from Juno to 
September according to the records of the Meteorological Department was 
normal. 

River supplies were very low during the earlier Kharij and the demand 
for canal water was exceptionally keen. The supply then available, though 
sliort of requirements, was used to the last drop in the sowing of fodder and 
other cheap crops in' order to provide means for protection against fodder 
famine. This resulted in a decrease under the staple and. more important 
crops. 

Bahi 1921-22. — ^The rainfall in the second lialf of the K/tari/ season help- 
ed the early sowings of the Bahi season. Rainfall in most districts in the third 
week of October was also very useful and encouraged large sowings of Bahi 
crops, but the rest of that month and the whole of November was rainless. 
Showers were again received in December but there vras practically no rain 
during January. The rain which fell iu Eobruary and March, was well distri-<, 
buted and very useful for standing spring oro|)S. 



3 


Thus the clitnutic conclitinus wore very fiivouviihle for linbi aud the 
result was that the area irrigated during the season was greater by -about 10 
lakhs than that of the previous year. 

The usual Itahi rotational programme of the five linked canals^ was put 
. into force from 1st October but under a new arrangem' nt. The fixed share 
allotted to the two older canals, tbe Loiver Chenah and Lower Jheluni, was 
abandoned and the available supply in the two livers, Jhcluni and Ohcnali, dis- 
tributed among the five canals aooording to the areas actually irrigated on the 
two older canals and the Project areas on tlio tiiple canal systems. The 
effect, of this was that while the TTpper Jhelutn and Upper Clvenab Canals get 
about the same supply as liefore, the Tjower Bari 1) >ab Canal gains about 6 per 
cent, and the Lower Chenah and Lower Jlielutn C.anals lose -i and 2 per cent., 
respectively. The Lower B.ari Boob Canal is a now Canal with an extensive 
colony undeveloped wliero.xs thf, jiOWf*r Chemh and Lower Jhcliun are old and 
developed canals. The rotational programme worked satisfactoiily during the 
year. The actual river sujiplies were iu excess of the minima assumed in tbe 
programme. 

Tbe year under review was free from any widespread calamities. 

Capital Outlay, 

(7) Prothiciivc IPor^rs. 

9. The net expenditure (direct and indirect) dehitable to the Capital 
Acoouut of these Canals during the year under review, amounted to Rs. 22,4i5,{L5 i 
(Imperial Us. 19,06,038 and Contribution Us. 2,78,7 i5) after deducting a sum 
of Us. 3,17,<tll which Avas realised nainly : — 

(0) from sale of surplus stores and tools and plant rendorod available 

by the completion of works on the Triple Canals ; 

(b) from colonists ou account of ojst of 'water-cmiyos which Gr.'jvern* 
raont had built for thorn in advance in order to secure rapid 
development of irrigation on the Triple Canal system ; 

(tf) from suspense transactions (stock actually paid for but hitherto 
not used) ; 

(d) certain other adjustments. 

, 10. The corresponding expenditure in 1020-2* was Us. 8,0Ji,G2di. In tbe 

year 1919-20 it was a minus quantity being— Us '32,967 (the result of various 
credit and debit transactions), while in the year 1913-10 it was Us. 12,07,563. 

11. Of the total expenditure of Us. 25,02, SO-Ji about 6’4i3 lakhs Avere 
spent ^on tbe older canals, tbe Western Jumna, the Sirbind, the Upper Bari 
Doab, the Upper Sutlej, and the Indus Canals, 13*81 lakhs on the newer 
canals (the five- Colony Canals), while <Jrl2 lakhs were expended on the con- 
struction of tbe Sutlej Valley Project, and l’2i. lakh ou Avorks carried out in 
tbe Central Workshops Division, On tbe older canals the AVorks carried out 
consisted of — 

(1) Construction of tbo new woir at Tajawala. 

(2) Sub-Divisiounl Officer’s residential quarters at Binjliol. 

(3) Staff quarters and office buildings on the Sirhlnd Canal. 

(4i) Distributary No. 3 of the Sutlej Navigation channel on the 
Sirhlnd Canal. 

' The most itnporlaui AVOrks carried out ou the Lower Cheuah Canal were 
improvements to the licadAA'orhs at Kbanki, Avhilo those on the LoAver Jholum 
Canal Avere the remodelling works ot main line, its branches, and distribu- 
taries. About Us. 8 lakhs Avero spent on tlieso tAvo canals. 

On the Trijplc Canals tbo expenditure incurred Avas— 

Upper Ohenab GanaJ , — The staff quarters, office buildings and a 
combined rest-house for Buildings and Roads and Irrigation Branchos at 
Shoikhnpur.a, tbo headquarters of tbe new Civil District, Sheikluipura ; 17 
noAv minors, together Avith their Avator-coursos and culAmrts, on the Uaya 
Branch, in order to facilitate distribution of canal water on that branch and its 
'distributaries; remoclolling and realigning the head reach of Gujranwala 
distributary. 
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' Upper Jhelum Canal . — Excavation of minors, demarcating drainagdd 
and manufacture of bricks in tlio Phalia Division ; construction of 3^ Subordi- 
nafes* quarters, water-courses, and boundary road culverts in the G-ujrat Divi- 
sion ; sinking a well in Assistant Engineer’s compound at Aurangabad ; con- 
struction of outlets on Mianwnl and Plinlia distributaries ; compounders and 
sweepers’ quarters at TVasu and Busal and one village road bridge on Aki 
minor. 

Xoioer Bari Doab Canal. — Erecting a fisli ladder for Bnlloki weir ; con- 
struction of residential quarters for subordinates and for a Sub-Divisional 
Officer, 4 Patwarkhanas, a dispensary at Okanwala, a Post Office at Dhaya 
distributary 2-11.. A. and its minors; minors of distributaries 8-Tl, lO-B, 
and tbo masonry woi'ks in connection therewith ; remodelling and realigning 
Dad Patohaua major distributary and many boundary culverts and Kennedy’s 
gauge outlets. 

12. 'Jha total outlay lo date (direct and indirect) on canals classed as 
Productivo,amountcd to Bs. 24,29,08,308 including Bs. 1,67,79,305 contributed 
by Nativo States. 

(2) Non~IProdiiotive. 

13, There are only two. oanals, the Shnlipiir Imperial Inundation 
Canals and the Gliaggar Oanals, for which capital and rovonuo accounts are 
kept. The only expenditure incurred was a sum of Rs. 6,678 expended on the 
Gbnggar Canal, chiolly on the construction of subsidury buildings connected 
with the Moju Khcrn and Jagmalora inspection houses, thereby bringing the 
outlay to date on these cnuals to lls. 6,12,693. 

Ahea lauioATnD, ei’C. 

11'. Tho statement attached to this review shows separately for the 
principal crops tho area irrigated during tlio year. The total area irrigated on 
works of all kinds compares as below with the corresponding figures of the two 
previous trionnia and for tho year 1920-21 : — 




i Avr-nAOB op run thbee 

I TEAUS EKDIKO 

Dokiko the VEAn - 

Pauticui.aus. 


1917-18. 

1920-21. 

1020-21. 

1 

1921-22. 

2 — Iriigaitoti Cafiial 

JJ'aris. 

Acres. 

Acres. 

Acres. 

Acres. 

(1) Produclivc 

(2) Unprodnetivo 

• « • 

7,032,536 

02,774 

1 8,480,798 

•10,149 

8,80.3,400 1 
40,191 

9,022,304 

61,300 

ll—Vcti-Capital Iforht. 

• « • 

951,185 

740,002 

710,271 

787,416 

ToUil 


8,040,496 

9,273,000 

1 9,608,808 

10,461,070 

Nalive States. 

i 





(1) Productive 

(2) Unproductive 

V ■ • 


039,938 

2,497 


779,510 
- 5,184 

Total 

• • • 

678,787 

042,435 

704,939 

784,’694 

Grand Totai, 

i 

9,225,282 

9,015,144 

10,273,807 

11,245,773 


The total area irrigated on all canals showed an inoroasc jf 971,966 
acres as compavod witli tho previous year, and of 1,380,329 acres and 2,020,191 
acres as compared with tlic average or the two triennial periods ending 1917-18 
and 1920-21, respectively. Out of the above-mentioned 971,986 acres tho Pro- 
ductive "Works showed an inoroase of 890,181 noros including 77,283 acres 
contributed by tho Native States Branches. The incroaso under tTuproduotive 
'Works was 4,041 acres including 2,472 acres done by tho Bikaucr State on the 
Ghaggar Canals while the non-capital works showed an increase of 71,144 
acres. 





















- 16. .The areas of the principal crops irrigated during the kharij seasoil 
arc compared below with those , of the corresponding period of the year 
1920.21— , ' ' 


T 

' , ' 

1921. 

‘ 


1920. 


ISCKCASB on SCOnEASB HKDEB.' 

- 

Crops. / . 

• O 
> 

ll 

.s 

.s « 

D 

s 

§• “ 

0'S 

O 

•S - 

B 

2^ 

o 

> 

P a 

'2'i« 

£ g 

2 

'l-- 

0-S3 

Prodnetivo 

Works. 

Unproductive 

AVerks. 

*3 

1.^ 


Aeteg, 

Acres. 

Acres. 

Acres. 

Acres. 

Acres. 

Acres. 

Acres, 

Acres. 

Sagnreano ' ... 

20r,236 

20 

i,m 

239,300 

24 

8,110 

-32,036 

-i 

- -403 

Xllco 

dG9,6E8 

7,593 

34,080 

473,141 

7,671 

65,027 

-12,663 

-476 

-31,847 

Cotton ' 

8aS,l.<5 

1,319 

30,190 

1.443,716 

5,977 

83,447 

-577.630 

-4,633 

-46,061, 

Indiico 

7ic3- 

... 

24,£9i 

4.497 

••• 

21,939 

+ 3,110 


+ 2.965 

Mnizo 

328,293 

7B 

1,800 

805,998 

02 

1,239 

+ 22,297 

+ 13 

+ 61 

Jownr, Bajra 
and Cbnri, 

1,617,103 

7,153 

11S/1E5 

1,029,366 

6,133 

7S,235 

+ 637,243 

+970 

-^87.670 

Otiicr crops ... 

787,723 

0,497 

125,206 

629,963 

8,931 

120.0v*2 

+ 157.770 

-3,464 

+ 6,294 

Total ... 



846,668 

4,129,492 

29,078 

..78,919 

1-148,22; 

-0 818 

—33,281 


■ The above table shows that during kharif the Productive Works showed 
a net increase of I4i8,227 acres while the Unproductive Canals exhibited a 
decrease of 6,618 acres and thi Non-Oapilal Works were responsible for a 
decrease of 83,281 acres. The decrease under Unproductive and Non Capital 
•works -was chiefly due to absence of winter rains during the year 1'I20*21, and 
late rise in rivers. 

Owing to scarcity of fodder caused by the poor monsoon and the entire 
absence of winter rains in the preceding year danger of a fodder famine was 
imminenfand the condition of cattle was not satisfactory. The position grew 
worse in the first half of the Kharif aeason of the year under review which was 
again entirely rainless. Much of the area which would otherwise have been 
sown with important crops had t ) be put under fodder crops as a precaution 
against a fodder famine. Due to this cause the area under sugarcane showed 
a decrease of 13 per cent., that under rice of S per cent and that under cotton 
of dll per cent, as compared Avith the preceding year. The area under fodder 
crops such as Jowar, Bajra, Ghari and other crops was large, showing an 
increase of 1(2 per cent, over the figures of the preceding year. 

The low price of cotton, noticed in the last^ear’s review, also contributed 
much towards the decrease in the area under that crop. The Inundation 
Canals Avere late in starting but, after the monsoon broke, water in canals was 
^ujB&oient and fiver floods high. 

16. The areas under the principal rabi crops are compared below with 
those in 1920-21 : — 


Crops. 

1921.22. 

i 

i 

i ■ • 

1020-dl. 


Ihcsbabb OB bbObcabb uhdbb 

Productive 
. ‘Works. 

llnprO- 

dnetive 

Works, 

Non- ^ 
Capital 
Works. 

Produotivo 

AYorks. 

Cnpro- 

duotivo 

Works. 

Non- 

Capital 

Worka. 

1 

Productive 

Works. 

Unpro- 

dnetive 

Works. 

Non- 

Capital 

Works. 


Acres. 

Acres. 

Acres, 

Aorcs. 

Acres. 

Acres. 

Acres. 

Acres 

.■■n 

.Wheat 


8.812 

291,738 

3,042,880 

11,960 

233,130 

-i- 177,294 

—3,118 


Barley 

379,317 

■1 

11,587 

■uyj 

227 

8,812 

+44,427 

+424 


ilixod grain 

264,764 

•1.320 


,170,192 1 

2,28'8 

••% 

+83,662 

—908 

+100 

Other crops 

2.259.950 



1,818 828 ; 

8,350 

0<0,330 

+441,122 


+63,176 

. Total ... 

4 

6,124.196 

28,900 

440,931 

6,376,700 j 

22,825 

337,822 

+748,405 

j+6,07B 

+100,609 
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baring rabi tlie area irrigated showed an incicaso of 804,083 acres, of 
which 748,406 acres was under Productive Works, 0,07 » acres under Unproduc- 
tive Works and 1 09,809 acres under the Non-Capital Works. Much the most 
important Baii crop in the Punjab is wheat. Tliis crop constituted 27*0 per 
cent, (more than ^-th) of tlio total 'khnrij and rabi crops of t!ie year under 
review and 49 per cent, tahout hnlfi of the r,'bi crops alone, irrigated on all 
canals in the Punjab. The increase under all crops in the rabi over that of 
the previous year is duo to timely rainfall and favourable climatic conditions. 

17. Bonisfioju. - The area on ivliicli the irrigation charges wore remit- 
ted amounted to r.G9,G2C acres as compared Avith 833,801 acres in 1020-21. 
Deducting from those figures 144,S1G acres and 31 , 48 acres remitted under 
tenancy rules, not for failure of crops bnt as part of the term-; of colonization, 
mostly on tho Lower Pari Doab Canal, the area of crops that, actually failed, 
either wholly or partially, amounted to 424,810 acres or 3*8 per cent, of the 
area sown as'eompared wi(Ii 813,'C4 acres or 8-3 per cent, in 1920-21. Out of 
424,810 acres 68,119 acres wore remitted for short simply, 32,930 for flooding 
by rain, 172,8JG under head bad soil, 50,4G3 acres damaged by other insects 
and blight, and 71,627 acres under head ini.scellaneous, tho last included, among 
others 9,927 acres due to laic opening and early closing of Inundation Canals, 
5,027 acres to late and cxccs'^iA'e cultivation. 

The remissions given this ye.ar, though somewhat larger than those in the 
year 1919-20 were far less than tiiosc given in the year 1920-21. 

During tho Icharif season the remi.ssion.s were larger, due mainly to the 
fact that the rail of 1920-21 was practically rainless and that it followed a very 
dry summer, and river supplies were ostroinaly low right up .till about tho 
middle of .Tilly. Although the Zr/ion'f r.»iafnll of 1921 was considerably more 
than that of 1920 it came too Inieto confer all the bonefiis that it might other- 
, AA’isa have done. Tho dry summer of 192u and the practically rainless winter 
and spring of 1920-21 ivere favourable to the increase of insects and to the 
formation of an unusually large number of dust storru-s. Those circumstances 
led to a serious deterioration of the cotton crop over the grc.'itcr part of the 
Province and larger remissions had to bo given. 

During the rabi season the kharaba remis-sions were about niroial. 

Financial Results, etc. 

18. The financial results of tho year under review are based on tho 
revenue assessed and collected on tho areas irrigated in rain 1920-21 and IchariJ 
19_1. 


Gross vcceip/s.— The gross receipts from Avorks of all kinds compare as 
follows with the fignres'for tho year 1920-21 and the two triunnial ' periods 
ending 1920-21 and 1917-18 *. — 


Pahticulars. 

i 

AA'Eaior, or ini: thbec ve.\bs 

t.VDIXO 

i 

\ 

1 Durixg 

. 

1017-18. j 

I 1020-21. 

1020-21. 

' • 

1021-22. 

Irrigation Capital Jf'oris. 

Re. 

’ Re. 

i<E. 

Re. 

Prodactivo Works 
Unproduclwc Works ... 

Kon-Capilal Works 

3,73,41,060 

1,34,01+ 

18,751,028 

■1,12,78,217 

97,280 

15i,80,4£9 

4.07,50,022 

1,04,807 

I 14.62,013 

5,15,94,402 

I . 09,029 

13,28,768 

Total 

3,0.3,62,202 

1,09,55,035 

4,83,43,832 

5,20,92,790 

■Nattve Stnlea Jlranthet. 




■ 

l^rodactivo Works ... 

Unproductive Works 

20,24,072 

t>,05S 1 

' 1 

20,74,830 

4,311 

•20,12,887 

3,000 

. 33,68,524 

• • • 

To(a1 

2<'i,.3( .030 ^ 

' 20 70,141 

•20,18,017 

38,08.52+ 


In tho case of British channels tlio .vroductivo Works showed improved, 
results :duo to a larger area of A/ian^ '1921 while in the case of 'Unproductive 


8053=1 
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and Non-Capital Works tlie figures were greatly affected by a decrease of 132,998 
acres in the area irrigated during tahi 1920*21, the assessment on which was 
realized during the year under review. *lhc same remark applies in the 
case of Native Slates. 

The gross receipts work out to a rate of Es, 6‘0 per acre matured, but 
the figures include Es. 1,9(\12.213 in the cate of Productive Works and 
Es. 7,60,776 in the case of irnproduclive and Non-Capital Works on account of 
indirect receipts for land revenue, water advantage rate due to the canal, 
Malikam and interest at G-13S per cent, on Nazrana and sale-proceeds from 
Government waste land in the colonics. 


Ji^orhinp ea;pen8es . — The working expenses for tlio year are compared • 
below with the average figures of previous two trionnia and of the year 
1920-21 



Avi llAOn OP THI. THUEI. 
VEAliS PKUISO 

Du 111 X 0 

PAllTlClIIJkUS. 

1917-18 1 

1920-21. 

1920-21. 

1921-22. 

Irriffafton Capital V orki, , 

1 

Pb. 


P,B. 

Its. 

Prodnelivo Works 
Unproductive AVoiks 
Non-Capil ftl AV orks 

1,10,10.825 

87,250. 

8,14,710 


1,41,05,110 

1,57,585 

11,40,225 

1,69,37,519 

1,17,963 

10,41,921 

1 

Total 

1,19,12,900 

1,30, 74,0-11 

1,54,62,920 

1,80,97,403 

Naiiee S/atet. 





Productive Woi ks 
Unproductive AVorks 

5,42,216 

4,001 


5,78.958 

5,928 

5,74,504 

7,881 

Total 

5,40 210 

1 4,50,8.8:? 

3,70,881 

5,81.836 


The above figures undir British channels work ^ out to Rs. 1*7 per 
acre irrigated as against that of Es, 1*0 in the preceding* year. With tho 
exception of the AVestern Jumna Canal tho expenditure on all canals was 
larger tban last year mainly beenube of a general increase in the cost of labour 
and materials and in the pay of Establishment, Gazetted and non-Gazetted, 
as well as to some special W'orks which were carried out on some of the canals, 

‘in addition to the ordinary maintenance of and repairs to headworks, main 
line, branches, distributaries, liuiUlings and plaalations. 

The expenditure under Unproductive and N'bn-Capital Works was about 
normal, as no special repairs were found necessary during the year on these 
canals. 

Net JBeeenue . — Tho not I'evenuo for tlie year compares below with that ^ ‘ 
of tho previous periods: — ' 


Pabtiouluis, 

AvIIBAQC of IHK THBCn 
VEAllB ESDIVO 

Dhbivo 


1 

1917-18. 

1920-21. 

1920-21. 

1921-22. 

Irripaiion Capital IVorhi. 

Hh. 

Pa 

Rb. 

Ss. 

Productive AAT orks 
Unproductive AVorka 
Non-Capital Works 

2,68,30,71.5 

47.658 

10,00,909 

1 

3,17,9 ,887 
- 2i,(il5 
,04,369 

8,26,79,099 
— 52,688 
. 8,42,388 

8,46,50,883 

—48,884 

2,80,847 

’ Total 

2,74,48,282 

3,23,38,241 

3,29,00,909 

3,49,05,306 

Native Stairs. 


i 


' 

Productive Works 
Unproductive AA'orks 

46,17,133 

-4,868 

18,15,881 

—4.907 

20,38,766 

—5,928 

—4,38.706 

—7,831 

’ Total 

1 

10,12,206 

”18,10,074 

20,32,8.37 

'—4,46,037 , 
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TJio ianotuntions under British olianncls have already boon . explained 
under gross receipfs above. 

The net revenue earned by Productive Works, including indirect re- 
ceipts, but excluding interest charges, mnounlcd to Us. 3,46,66,883, or a 
return of 16-26 per cent, on the total outlay of Es. 22,71,89,0 j 3 to dale as 
against 1 1-61 per cent, in 1920-31 ; u-hilo direct receipts alone yielded 6*84 
per cent, as against 8*62 per cent, in the preceding year, the decrease being 
duo to decrease in direct receipts resulting from tlio reduced area of rahi 
irrigation in 1920-21. 

The Upper Bari Uoab, Sirlnnd, Upper Clicnab and Upper Jliclum 
Canals showed improved results. Of the remaining perennial canals, the 
Western ,Tumna, Lower Chennb, Lower ,Thclum, and Lower Bari I)oa1> Canals 
earned 7-*;4, 42'05, 10-83 and 10-70 per cent., respectively, as compared ^vith 
11*27, 64-33, 19-lGnnd 15-08 in the preceding year. - The Sidlmni Canal 
and^lho Upper Sutlej Inundation Canals also earned 0*2 and ■ 6 29 per cent., 
rosp*cctivcly, as ng.ainst 17-05 and 16*6 fc per cent. ir. the preceding year, while 
on the Indus Inundntton Canals there -was a less of '1*7 per cent. The. decrease 
in all cases is aitributahlc to less irrigation during the rahi crop of 1920-21 
and I:7iarif'i921 and to larger working expenses during the financial year 
under review ; as nlso to an increase under capital cutlay. 

The interest charges for tlie year amounted to Es. 74,-10,340, and the 
net profit after defraying interest charges was Es. 2,72,10,637, or 11*07 per 
cent of the capital outlay to date. In the previous year the corresponding 
figures were 2,08.48,234, or 11*25 per cent. If direct receipts alone are con- 
sidered. the net profit, after defraying interest charges, comes to Es. 81,98,324 
only, or 3*0 per cent, of the capital outlay. In tbo previous year the cor- 
responding figure of net profit on direct receipts alone was 5 3 per cent. The 
decrease was'due mainly to the increase in interest charges at enhanced rales 
and to an increase in the capital outlay. 

19. In paragraph 22 of the review for the year 1019-20 a brio^^ 
description was given of the various projects which have been under the con-* 
sidemtion of Government for the construction of now canals or irrigation 
Echcmo.s in the Province. It may bo well to add here the present state of 
progress on these projects. 

(i' The Sutlej Valley Project recoived the sanction of the Secretary 
of State for India during the year and i.s now being adminis- 
tered by n Boparnlo Chief Engineer appointed for the purpose. 
At the close of the year under review some 4 Circles of 
Superintendence with 13 Divisions and 20 Sub-Divisions were 
constituted. 

(n) The Thai Canal Projcel . — The Government of India fieferred the . 
consideration of (bis Project, but a further rorcrenoe was made 
to them urging reconsideration of their decision. A level' 
survey of the tract is being carried out, and a more datailcd 
project estimate will he prepared from the accur.ite contour 
plans resulting from the survey (see paragraph 20 injra). 

(Hi) The Bhahra Bam Project * — This o.an only bo taken up after the 
Sutlej Valley Project on the Sutlej Eivor has been, .con- 
structed. 

(i») The Uarcli Project can only bo taken up after the Panjnod weir 
of the Sutlej Valley Project is built. 

(nl The Woolar Lahe Barrage Projoct . — ^This project still forms the 
subject of negotiations with the Kashmir Darbnr, 

Gexebaij. 

20. In addition to the expenditure incurred under capital and working 
expenses Es. Ij34,757 wore spent on works’ for which neither capital nor 
revenue accounts are kept, while Bs. 3,08,107 wore booked under head Mia- 
pcllancous expenditure for surveys. 
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21. The -working of tho new ^sfem dealing with the timber traffic in 
tho Jnmna Hirer conHnned to be satisfactory. The toll recovered during tho 
year was Ha. 3 ,60,320, as compared with Hs. 1,20,032 recovered during the 
preceding year. 

22. On the "Westorn Jumna Canal, the eonstruction of tho anxiliai’y 
weir at Tajewala to ensure adequate supplies reaching the Eastern Jumna 
Canal was undertaken. 

23. The evil of waterlogging continues to spread on the Upper 
Chciial) and Upper .Ihelum Canals- On the Upper Ohenah Canal it is making 
its appearance near Harpoki and at the tail below I^Ianglanw.ala, and also in 
the reach along the ' ain Line Upper and near Chichoki IMalian, Main Line 
Lower, while on the Upper Jhelum C.*inal it is spreading in tlie reach of tho 
canal below Khokhra bcLwcen miles 53 and 03. The remedial measures 
hitherto adopted, to intersect the affected area.'- by surface drains and dis- 
charging them into one or other ol ihe natural drairraires h-\ve resulled in some 
improvement on tho Upper Jhelum Canal, but on tho Upper Chenab Canal its 
working is somen hat hampered by the obstructions put into the nullahs by 
the. zemindars in order to secure fiovr irrigation during hliaHj. On the 
Upper Ohenah Canal Es. 01,000 were paid during the year for damage done 
by water-logging along the Main Line Upper below Mavala. Since the 
construction of the drains, however, an improvement is visible and areas 
previously water-logged are again coming under the plough. It is hoped, 
when those drains .are fully completed and improvements made such as deepen- 
ing and nidening the drains and removing the obstructions put into the 
ontfalls by the zamindars, that this area u’ll bo entirely re claimed and further 
claims for compensation obviated. The Aik 2fallah problem still remains 
unsettled, but so far as the canal-irrignted tract is concerned steps are being 
taken to construct drainage crossings on the Nokhar Branch and its distri- 
butaries whereby the flooding now occasioned by the overflow from the t allah 
will be entirely removed. 

On the Lower Chenab Canal sfurther proposals for reducing the 
svamp area in tho Haflzabad 'Jahil of the Gfujranwala District were 
considered and estimates for extending and clearing, drains were in 
hand. Proposals for restricting irrigation on some distributaries as a pre- 
caution against swamping are also being worked out. 

24i. Considerable progress was madeiu reclamation by silt deposition in 
the low-lying area at Balloki Headworks, this being effected by turning in a 
* volume of water direct irom the river, 

* 25. The Ilydro-Eh’clrio Power Scheme at Eenala in the Balloki 
Division of the Lower Bari Doab Canal noticed ia paragraph 34i of the last 
year’s review was sanctioned during the year and orders for power plant have 
been placed by Sir Ganga Earn with a Eicm in England. Power is expected 
to become available for distribution in the winter of 1923-21. 

26. Good progress was made with the Thai Project Survey Work. 

‘ 12;500 miles of levelling of rectangles and 800 miles of check levelling were 

done during the season, i.e., September 1921 to 10th April 1922 and 85 rect- 
angles of dijOOO acres each were planetabled und soil surveys started. 

27. In order to give the Upper Chenab Canal its full in lent as required 
by the percentage of culturahle area commanded now jwoposed to be irrigated 
in different zones, mention of which was made in paragraph 31 of the last 
year’s review, and at tlic same time to give the Lower 33arL Doab Canal its 
full supply so as to meet all the latest developments on that. canal it was 
ascertained tJiat a full supply discharge of 15,000 cusecs would be required at 
the bead of the Upper Ohenah Canal against tho existing discharge of 11,7‘i-Ji 
cusecs. Alternate estimates to give 13,600 and 15, COO cusecs are in hand. 

28. A remarkable feature of the year was that on the 13tli August 
1921 a very heavy flood occurred in the river Jhelum and damaged a portion 
of the weir at Easul on the Lower Jhelum Canal. The weirs at Jaba, Italiman- 
pur and Bhimbcr on the Upper Jhelum Oa-nal also sustained considerable 
damage, and have been and are being strengthened. This was the highest 
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flood ever recorded since the construction of the Upper and Uotrer .Thelum 
Canals. A considerable amount of damage ■rt’aa also done by this flood to 
JcliariJ crops and to property in lands near the river Jjut the value of the result- 
ing rabi ctope vfas tar iu excess ot the damage done, 

i9. At the end of July the river Indus came down in very high flood 
■which equalled in some places and exceeded in others the record high flood of 
1878, The Dhnn Sikhanai Flood Embankment -was overtopped and breached, 
the river .spill water passed down the Dora Ghaai Khnn Uistriot from six mile.s 
above Kharakwala to Mitlianketc. To this spill water was added the spill, 
from the broached Kot Baud Groyne and Brahman Flood Embankment. 
The Talni Embankment was breached in four places. Tlio hill torrents came 
down in force and caused heavy damage to canals and crops. ^ Tlie movement 
of the Indus to the west has produced a complicated situation as the main 
stream has moved several miles away from the heads of the canals of the 
Indus Series in the Muzaffargarh inundation _ C.inals Division, and supply 
channels have now to bo made for several miles along creoles to the main 
stream. Tlje heads of canals of the Chonab Scries wore taken higher up the 
river and this has proved bcneflcial. 

30. The Central Woi’lcshops Division in the past had been an integral 

E art of the Upper Bari Doah Canal. It was separated thorefrom from the 
eginning of the year under review and clnsrified as a Froductive Work. 

The cnpiml expenditure (direct and indirect) incurred during the year 
amounted to Es. 1, -'3,803 bringing the total outlay to date to Es. 14.-, 65, 108. 

’ The receipts amounted to Es. 1,52,906, while the working expenses were 
Es. 70,613, gi'ing the net revenue of Es. 73, 'JS2 or a return of Es. 5*07 per 
cent, on the capital outlay. 

The not profit earned, after defraying interest charges which amounted 
to Es. G1,S73» iras Es. 11,007, or 0*79 per cent. 

Th re have been no works of importance carried out during the year. 
The new under sluice gates for the Khanki weir which neared completion at 
the end of the previnna year •were finished. 

Twcnty*six sets of gates and gearings of the m/boljo and minor tyjics 

were sold and a certain number of winches of various sizes were made and 
placed on stock. The o-jttuni receipts from Ashford’s jnatent tube wells and 
pumps amounted to Es. 3J,700. 

The contribution works done at the workshops included three hundred 
lattice steel poles made for the nydro-Eleotrio Pumping Installation which is 
being put down by Sir Ganga Earn at the Eennla Fall on tiio Lower Bari 
Doah Canal. 


31. The length of channels in operation at the end of March 19;‘2 waS 
19,729 miles, vie., 4',34j 8 miles of main and branch canals and 15, SSI miles of 
distributaries as against d<,892 miles and 15,830 miles, respectively, in the pre- 
vious year, The reduction in the le 3gth of main canals and hra riohcs is due 
to re-classificntion. 

32. The interesting observation work started in Itharif 1918 with a 
view to enable the Canal Engineer to acquire a more intimate knowledge of 
Irrigation practice in conneotion with the details of agricultural operations 
than they possess at present, was c .ntinued u]) to end of rabi season of 1; 20-21. 
The results of these observations for four crops 1 avo all been received and 
tabulated, and those lor the following two crops will ■ he tabulated when 
received from local canal oflicers. 

33. As stated in paragraph 37 of the l»revious year’s review a new 
Discharge Division was formed to collect discharges of tlio Punjab rivers with 
a -view to obtaining information as to the losses or gains which occur from 
absorption or percolation in flow with special reference to the supplies which 
are available in the Indus Eiver for distribution between the Punjab and Sind. 
During the year under review the work of ohsorviug disoharges and leooxd- 
ing gauges at selected sites oh rivers was proceeded with. Stops were taken 
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io organise tho work on such a basis as may give results of a high degree 
accuracy and to tliis end current Meters are now being provided at tho more 
important sites 

It was also decided that t.ho scope of this Discharge Division should be 
extended so ns to include rcscarcli work of practical utility and the co- 
ordination of the work of individuals and a note- was issued for the information 
and guidance of all officers in the Department, explaining the objeots wliioh it 
is intended to servo and the way in which it is intended to organise the work. 

3*t, Special contracts were entered into with three land-owners of the 
Lower 3?an Doab Canal, uic., Sardar Jogindra Singh, Major Vanvenen and Colo- 
nel Cole, and with one or two others on the Lower Chenab Canal for the 
supply of water for irrigation at volumotrio rates. 

35. Like other canals in thoir early days the main line of the Lower 
Dari Doah Canal bns hcon scouring its bed and consequently losing in full 
supply levels. As a result of this scouriag jiction the ^lontgomery bridge 
collapsed and considerable expenditure bad to be incurred on its repair. Pro- 
posals for regrading the main line on a flatter gradient of 1 in 8,000 instead 
of 1 in C,080 in order to prevent scout have been approved, and the estimates 
are in band. 

36. During the year substantial progress w'as made in raising the 
surface levels above llenala Pall on the Lower Dari Doab Canal and elsewhere 
with a view to get extra head, reduce the velocitiy and induce a protective 
deposit of bed silt. 

37. The amount expended on tho mainlonanco of the canals in tho Pro- 
vince has increased to 181 lakhs from 16 •> lakhs ill 1920-21 and 135 lakhs in 
1919-20, and 137 lakhs and 129 lakhs, the annual averag,'s of the triennia 
ending 1020-1 L and 3917-18, This continued increase in the cost of main- 
tenance and of tho oslahliahmcat euiployed thereon, render it necessary that 
a larger income should be derived from the canals so that they may not lose 
their remunerative cliarRoter. In the review of the previous two years it was 
clearly shown that the existing oooupiers’ rates are disproportionately low in 
comparison with the present day value of the crops matured, by canal w'ator 
and tho cost of inainlcnance of tho canals which has considerably inorcasod 
owing tq the general rise in the cost of labour and inaierials. In addition, 
Government has now to pay a higher rate of interest on borrowed money. 
There is also a serious deficit in the Provincial Dudget. To meet all thoso 
contingencies it is very necessary that tho present scliedulc of occupiers’ rates 
on all canals should be revised immediatoly. 

i 

LAnonr. ; *3 P. SANGSTBll, 

Dated 1th Deoeml)erld22.) Chief Engineer, Irrigation Works, L*mjah, 
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•The following report deals with the work done on 
each canal in the Punjab and is based* ,on the final 
figures of A.rea irrigated, Revenue, Expenditure, etc. 



or THE 


CANALS IN THE PUNJAB 

rOB THE YEAR 

1921-22. 


QENEEAL. 

1. The direct receipts and ospenditoro of the Irrigation Department 
„ ,, dnriug the year were as follows 

Diicct Rtceiph »nd EipcnaitBre ° * 


j DintoT Expekditobe. 


The following report deals with the work done on 
each canal in the Punjab and is based on the final figures 
of- Area irrigated, Revenue, Expenditure, etc. 


tiTc Irrigntiou ^ 

Woits. j 



* 


Contribntiona 

1,. 15, 793 

2,79,369 

5,78,481 j 

8,67,850 

f Iinpotinl ... 

55,604 

5,479 

3,10,676 

3,16,154 

Minor or unpro- 1 



dnotiro Irriga-^ 
tioa Works, j 





1 Oonlribntions ... 


2,461 

7,331 

9,792 

Non>0npital Works ... ... j 

.•i, 62, 181 

»•« 

9,41,874 

9,41,874 

Grakd Total 

•8,33,35,332 

1 

22,18,495 

•1,75,90,549 

1,98,18,044 

ATcrngo of tbo three Tears ondiner 

•3,10,77,127 

1 

6,21,604 j 

*1,31,29,028 

1,37,50,832 

1818-19. 

• 


• Excindcs " igfand. of menno." 


2. The indirect revenue credited to the canals on account of Enhanced 
jnditfot luvoimc. Xlevonue, etc., amounted to Rs. 1,78,91,092. 

The average credit on this aoconnt of the thyeg 
, previous years amounts to Bs. 1,32,04,803, 
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The following report <leals with the work done on 

each canal in the Punjab and is based .on the final 
figures of .Airea irrigated, Revenue, Expenditure, etc. 



i OP ran 


CANALS IN THE PUNJAB 

roB ran mn 

1921 - 22 . 


GENEEAL. 

1. The direct receipts and expenditure of the Irrigation Department 
.. durinff the rear wore as follows r— 

pirect Receipts and EtpcndJiflw. ® 





DincoT BrrEMDtTOBE. 

Cues or Wokrs. 

Uiroct 

rceoipiB. 

1 

Caplin]. 

1 

Working 

exponsGB* 

Total. 



Rg. 


Rg. 

Rs. 

Major or ptodno* 
tive Irrigation •< 

'' Impcrinl ... 

8,25,81,799 

19,31,186 

1,69,61,183 

« 

1,78,92,374 

WofkE. 1 

^ CouiribatioDB 

1,85,793 

2,79,369 

5,78,481 

8,57,850 

I 

Minor or unpo« 
OnotiTO Irngn-^ 
tion Works. i 

^ Imporinl ... 

1 

55,604 

.*.,479 

% 

1,10,675 

1,16,154 

1 Conlribations 


2,461 

7,331 

9,792 

Non-Onpilal Works ... ... 

.%62,13I 

••* 

1 

9,41,874 

i 

0,41,874 

GniKD TOTAt 

1 

*.3,33,.35,332 

22,18,495 

1 (T 1 

•1,76,99,549 

1,98,18,044 

Average of tlio ^ 
1018-lD. 

tbreo joars ending 

1 

•3,19,77,127 

6,21,804 

•1,31,29,028 

1,37,50,882 


* Eicdadce ” refunds of rcroono.*' 


2. The indirect revenuo oredited to the oanals on account of Enhanced 
mawrci Eovonuo, oto., amounted to Es. 1,78,91,092. 

The average credit on this aoCQnnt of the throg 
previous years amounts to Es. 1,32,0^,803, 












S. The following tabic bIiows the ireas irrigated by the several canals in 
ams irrigated. - 1921-22^ OS Compared with the averages o£ the pro^ 

and witli the figures of 19 20-21- 


Names or Oakam. 


Major or Proatietive Irrff/ation Works'. 

WostornJnmna Canal ... I Jniporial ... 

I Patiala State ... 

Pirhind Canal ... | l®porinl • ... 

Upper Pari Doab Canal ^ 

Lower Bari Poab Canal 

Upper Chonab Canal 

Lower Chonnb Canal ... 

Upper Jholnm Canal 
IiOTvor JhoTnm Cnnal 
Upper Sutlej Canale 
Sidhnai Canal .„ 

Indne Canala ... 

Total Major or Prodno- f Imperial ... 
iivoImgntionlVorfca.^^ Natire Stetee 
Miaor Irrtgafton TTorl-a elatted at Unpraduelire 
and A'on-eapifat, 

TTnprcduciivt. 

Shahpnr Inundation Canals ... Imperial 


Imperinl 
nifc.incp Stale 


Qhaggar Inundation C.inals ... | 

Total Unproduotivo Minor Irrigation Worka 
Non-Onpitel. 

Jluinffargarh Inundation Cnnaia 
Bhnbpnr Inundation Canals (Prorincial) 


Total Non-Capital iTorka 


Total 


I’rodnctiro 


I UnprodocliTC 
1. Non-Capitel 

Gbaed Total 


Clmporial ... 

I Nnlirc Statce 


1 Imjiprial ... 
( Native Staten 


Flninchl rcinlti, 


1 . 


Average of 

tho tllTOQ 
years ending 
1920-21. 

1920-21. 

1921-22. 

Acres. 
729,667 
. 68,581 
988,633 
.671,3.57 
1,164.851 
800.02.6 
.623.622 
2,896,800 
296,885 
. 806,472 
309,408 

2 ti,or,s 

22.3,381 

Acres. 
749,320 
69, RSI 
1,07.3,103 
6,32,316 
1,176,922 
852,638 
601,847 
2,395,970 
345,189 
823,021 
.326.477 
210.006 
249,402 

Acres. 

766,728 

88,635 

1,233.619 

0;-0,87S 

1,313,471 

993,478 

655,421 

2,560,932 

358,567 

872,215 

366,950 

244,053 

226,070 

1 m 

8,430,797 

639,933 

8,803,406 

702,227 

9,622,404 

779,510 

.32.826 

13,32.3 

2,497 

3.6,941 

1.3,250 

2,595 

27,226 

18,9.60 

5,184 

48.646 

51,786 

51.360 

241 ..61 2 
146,888 
.334,360 
23,802 

23.3,061 

131,360 

.330,167 

21,680 

282,252 

146,790 

336,288 

27,269 

746,062 

716,271 

792,699 

8,480,707 

639,933 

46,149 

2,497 

74G.062 

8,803,406 
702,227 
49.191 
2, .695 
716,271 

9,622,404 

779.610 

’46,176 

5,181 

702,599 

9.915,U3 

.:0, 273,690 

11,245,873 


m X/tKAUiia XU tUU 1 . IIUJU 

T p.v-.v. lollo-tring resnlfs for 1921-22 

CLASSED / S PRODUOTITE. 

Majer or Productive Worics. 


show Hu 


i rb-rectch.nrge. 
during tho year. t Indirect oba^« 


rcK 


Totnl 


Tbo-capitel invested te cud of 1921.22 amounted to 


Income from all a g roes 
TTorking oxpensca 


Its. 

17, C.%487 
5f>,.^72 

18, 

22,70,42,875 


••• 


5,04,72,891 

1.72,22,810 


3,32,50,581 


21,94.81,888 


.Jnterlff— being 14-63 per cent, on Re. 22,70,42,375 

S w'u Slst Marob 1922 oo ps no igo 

Le»i half outlay during 1921.22 g g 

Moan Capital at chargo 

1917-i8 in 32,83,947 tho outlay for 

1921-22 at e-iols'per cent. 

Net prof^ nfter paying inlercBt in 1P21.22 
Ditto 

fit pages 4 ^a^nd 5 ?^^ 2 /of ’theftateme: 


74,45,081 

2,58,05’550~ 

2,53,48,234 

2.48,84,956 


& 

. it,— I mpeeial Oakals, TJnpeodtjotivb Works. 

The capital ospanditure (diroofc aad indirect) on those canals £or irhioli 
Capital and llorenao Accounts are kept, ois., Shahpur Imperial an 1 Ghaggar 
Canals, vras Us. 5,678. The total expenditure on such oanais to end of the 
year was, therefore, reduced to Hs. 6,12,69}. 

Ha. 

The income fram all sources refands amounted to ... 60,629 

Working expenses Uta refunds ... ... ... 1,19,386 

Excess expenditure in 1021-22 ... ... ... 49,757 

Ditto in 1920-21 ... ... ... 62,688 

Ditto in 1910-20 ... ... ... 19,923 


III. — Nok-Capitat, Works. 


The canals in the Punjab classed as Kou- Capital Works show the 
following results : — 


Es. 


The income from all sources leta refunds amounted to’ ... 13,43,460 

Working expenses leas refunds ... ... ... 10,59,572 


Balance profit in 1021-22 ... 2,83,897 

Ditto 1920-21 ... ... ... ... 8,42,530 

Ditto 1019-20 ... - ... ... 6,66,588 

The finanoinl results of each Unproductive and Non-Capital Work ore 
^shown in the body of the report. 

5. The total number of dismissals and other severe punishments was 
, 23 as compared with dil in* 1920-21 and 68 in 

Dba.u.«u act puu.stacat., 1919-20. Of tbis total 16 wore dismissals, 11 for 

serious misconduct and 5 for ineffioioncy. In the previous year the correspond- 
ing figures were 7 dismissals after doportmontal enguiry, 9 for serious miscon- 
duct and 7 for inefficiency. 

Other forma of punishmonts were inflicted in 7 cases. In one of these 
the ’punishment was I ransfor of the olfonders, while in the remaining 6 oases 
reduction in rank or pay, or both, was orderdd. The corresponding figures 
for 1920-2i were 3 punishments by transfer and 15 by reduction in rank or pay 
or both. 

\ 

The total of 23, as usual, docs not include minor disciplinary punish-" 

ments. 



(ir) Krelodlng Ia(ete«t on Ciipital outlay. 


General ifatemint oj 



. 1 


1 

Caralb is ornmnos cusbbd as FsossetiTS. 


Fahtioukavs. 

Seti.al Xo. 

Weslom 
fnmna Caoai 
(incinding 
Siraa 
Branch). 

Sirhtnd 

fanal 

(Imperial), 

Upper 
'Ban Doab 
Canal, 

^ Loircr 
rart Doab 
Canal, 

Upper 

Che nab 
Canal, 

Lover 

Chenab 

Canal, 

Central 
n-oi bebop. 


1 

2 

n 

4 

B 

0 

7 

8 

0 


(1920-21 ... 

1 

Ki. 

1,70,01,433 

Bt. 

9,63.29,780 

lit. 

9,24,63,684 

n«. 

2,28,17.002 

Ba. 

3,63,74,185 

Bt. •' 

3.30,61,784 

Us. ( 

>CftptUt (direct <ind indirect) \ 

oqUa; to end of 1 1021*22 ... 

2 

1,8377,236 

2,69.41,6<J!< 

8,10,97.409 

2.20,74,433 

8,60,22.231 

3.32.26,707 

14,65,661 

_Iocamo TcaUted during the year — 

r lotto 21 ... 

3 

35,42.892 

43,..l,003 

! 

4G,33,JGO 

30,62,600 

27,63,42) 

93,05,101 


Dirrot, rb., uratcr-reDt and ) 
tnlicollaueona reeelpta. ( 1931*22 

4 

23,93,487 

6!,?9,6S9 

43,82,840 

23,02,352 

30,63,056 

01,22,231 

1.52,095 

Indirect, CIS,, land rerenne ^ 1020-21 ... 

6 

2,81,510 

1.26,472 

10,14.3jD 

20,01967 

1,37,114 

76,07,638 


dno to Irrigation IVorlts, ) 
including irator adran. y 
(age ra(a. C I031-S2 ... I 

0 

3,17,093 

. 1.28.077 

9,0JgWf 1 

! 

3o.as,m 

39,50,S54 

73,14.870 



ri020-2l ... 

1 

37,01,211 

47,88.176 

68,45,274 

Glp-iTi^G? 

28,99,631 

1,60.32,629 

• •a 

Total Direct and Indirect ... ^ 

1.1021.22 

8 

31,11,186 

6106,088 

62,04,810 

43,94.«o0 

80,46,010 

1,09,30,651 

1,63.096 

Chatgei (direct and indirect! for the 
year— 

ri020-21 ... 

9 

17,76,685 

15,03,701 

17,01.737 

16,00,991 

. 17,93,088 

22,72,691 


Haintonance. incinding ( 
Eslabiiitiinoot. 1^1021-22 .. 

10 

13,16,322 

16,62,879 

« 

19.09,780 

20,0 ’,390 

19,70,812 

29,06,767 

77,921 


1 1020-21 

11 

6,89,353 

6,21,118 

7,2 ,933 

7.63,194 

11,47,099 

10,70,005 


Interaton Capital aolinyt 

(I9ii.22 .. 

12 

6, 8, ,883 

8,28, 1-2 

0, 60.130 

7.67,824 

11,61,035 

10,90,687 

61,876 


fl020-2I .. 

13 

23,4 H'Sb 

23,21.810 

21,99.700 

23,61,168 

29.48,067 

83,43,690 


Totcl ^ 

(1021.22 

1 

11 

24,03,203 

23,80,901 

26,90,240 

27,63.214 

31,21,847 

40A)2,3i4 

1.39,799 

Front and Loti 

( 1020-21 ... 

1 

16 

14, .0,274 

2141,860 

81,68,674 

27,93,270 

— C6|503 

1.36,34,233 

«a» 


Amount ... < 

( 1921-22 ... 

10 

7,03,237 

30,!S,H.5 

28,14,670 

10,33, 0?C 

Si.’i4,Ofl3 

1.23,44,307 

13,199 

(a) Including 
Intoreit on-{ 
Capital 








oatlay. 

1 

Fenentago f 1029-21 ... 

u 

809 

9-45 

14-07 

12-35 

— 0-18 

41-08 

ia« 

on Capital I 

L ontiay. ( 1921-22 ... 

18 

3-86 

lies 

1-4-39 

T-22 

10-70 

3$'09 

090 


r (1920-21 ... 

19 

17,87,107 

31,37,802 

28,71,232 

1-1,61,600 

9,64,862 

70.92,000 

a.. 


Amonnt ... ( 

11021-22 ... 

20 

10,78,146 

87,27,210 

23,03,090 

3.C1 902 

10,65,214 

61,33,624 

76.6V4 

On Direct , 
Income. 










Fereentage ( 1920-21 ... 

21 

9 67 

12-16 

12-79 

C-41 

2-70 

21-46 



on Capital ^ 

, cntlay, C 1921-22 .„ 

22 

8'92 

14-37 

11-31 

l-6!l 

8-05 

18-44 

6-11 

1 

r (1020-21 ... 

23 

20,10,020 

32,62,774 

39,8»,n37 

36,40,473 

10,91,496 

1.46,60,233 

eal 


Amogot,,, ( 

C 1921-22 .. 

24 

12,08,143 

33,63,287 

32,05,060 

23,91,400 

49,76,793 

1,39,40,801 

76,074 

On total in* 









come Direct- 
and Indirect. 







3-(.0 




1 Percentage ( 1920-21 

25 

111-37 

12-63 

17-31 

15-68 

4138 

ill 

a* 

1 on Capital } 

1, ontiay. ( 1021-22 ... 

28 

7-05 

14-85 

16-82 

10-60 

13-96 

. 41-96 

6.11 




1 
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i’titaneial Jlesu^tt. ' 



ilMOtt WoBES. 



1 

‘BonnoiiTB 

Meroit 

USDBtt cox- 
srtneonox. 

Uhpbo* 

DUCTITC. 

Nos-‘ 

CiPITAli 

WOBKS. 

/ o 

Zk 

*3 

*C 

o 

Upper Jbelttm 
Cannt. 

Lower .Thrlum 
ConaU 

Opp-r Fatloj 
(inrloilmg 
Lower Sohag 
and Pstn), 

« 

Fidliuai Canal 

Indui 

Innndatioa, 

Canale. 

Total 

Frodnetive. 

SnUei 

Valley 

Project, 

Works 
for n-liieli 
Capital and 
Krvenno 
Acconuts ' 
ate kept, 1 

i 

Worke for 
wliich only 
UoTonns 
Aecoonte 
aio kept. 

10 ■ 

11 


13 

14 

15 

10 

17 

18 

19 

lif. 

n*. 

Rfl. 

11-). 

Be, 


Be. 

Be, 

Re. 


4,46,07,607 

1,78,30,476 

13,81,201 

13,33,253 

29,75.413 


... 

6,00915 

»•# 

1 

4,45.61,917 

1,79,88,712 

18,29,777 

13,30,643 

29.73,767 

22.;0,42,373 ' 

1,77,304 

0,12,693 

... 

2 

13,80,590 

28,62,635 

6,69,821 

2,62,204 

2.7S/!t9 

3,32,61,481 

tie 

82,702 

6,74.670 

3 

15,2i;971 

26,83,101 

6,41,431 

1,48,202 

3.12 20S 

3,25,81,799 - 

... 

56,604 

6,62,181 

4 


16,80,111 

2,76,683 

1,18,937 

3,47,730 

1,34,01,458 

... 

22,195 

8,07,943 

5 

6,40,351 

16,91,720 

2,37,100 

1,21,821 

3,10,700 

1,78,91.092 

... 

14,025 

7,06,776 

6 

18,39,£D0 

43,82,640 

8,30,400 

4,01.-1B1 

6.20,379 

4,07,65,892 


1,04,897 

14,82,018 

7 

, 21,62,305 

44,79.827 

7,78 501 

2,70,023 

6,25,998 

6,01,72,991 

- 

09,020 

15,28,907' 

8 

■ 12,17,041 

10.01,264 

6,60.050 

I,a5,0'i0 

1 

3,60,222 

1,-10.76,103 


1,67,586 

11,40,083 

9 

17,30,809 

14,85,699 

6, 91, 852 

2,03,739 

7,62,178 

1,72,22,310 

»»e 

1,19,880 

10p59|G72 

10 

14,00,812 

6,78,462 

57,406 

42,915 

06,219 

73,31,405 

«. »M 

i.i 


11 

14,67,821 

, 6,17,179 

67,791 

42,840 

90,622 

74,45,031 

6,223 

... 


12 

25,77,853 

10,39,700 

6,07,465 

2,03,695 

4,06,411 

2,14,07,660 


1,67,695 

11,40,033 

13 

33,04,133 

21,02,776 

7,49,143 

2,40,682 

8,73,195 

2,40,07,341 

6,223 

1 1,19,386 

10,59,672 

14 

— 13,47,403 

27,42,940 

2, -28,061 

1,92,360 

1,60.038 

2,53,48,231 


••• 

... 

16 

- 10,41,323 

23,77,049 

29,448 

23,441 

— 2,40,197 

'2,58,05,660 

-6,223 


... 

10 

— 8-03 

16-83 

12-60 

14-45 

5-41 

11-S5 

tea 

ttl 


17 

— 2-87 

13-26 

I-OO 

179 

— 8-39 

11-30 

— 2-96 


• •• 

18 

1,13,349 

17,91,281 

9,771 

60,314 

— 00,673 

1,01,66,211 

• t« 

-7-1,883 

— 4,66,413 

19 

-2,14,883 

14,02,602 

^ -1,49,021 

-63,684 

— 4,09,905 

1,63,69.480 

lie 

— 03,783 

- 4,97,447 

SO 

0-26 

10-34 

0-53 

0-47 

-8-04 

8-62 

»*• 

— 12-84 

t«t 

2l 

— 0'48 

7-83 

-;8-10 

-4-17 

-16-80 

0-70 


-10-01 

tt* 

23 

1,18,349 

88,21,892 

2,86,850 

2,36,801 

2,67,167 

3,20,79,099 

■ •e 

— 53,088 

8,43,634 

S3 

4,25,990 

20,94,228 

87,230 

60,287 

— 1,63,176 

3,93,60,581 


-49,767 

3,09,886 

24 

0-26 

10-10 

15-04 

17-06 

6-04 

im 


— B-68 

««• 

26 

0-95 

1672 

4-70 

4-98 

— 6-15 

14-03 


—7-13 

9«* 

20 


























Kstcneiong audlsiprovcmonta. 


Mointcnniicc nnd Hopnira. 


Major Irrigation Works* 

WESTERN JUMNA CANAL, 

(SurisJiiNTnNDiNG EMGiNEEn — Mn, T. M, Bostook.) 

1. The Imperial expciiclituro (direct and indirect) amounted to 

, ’ Rs. d,72,802, incurred cTiiefly on the construction 

. “Jrwi/ioai. oflliencw weir at TninnvalK, and on the Sub - 

Habi i 02 i" 22 . Divisional OiBcer’s residential qxinrtcrs at Binihol 

in the Delhi Division. 

The ooniribution share was Rs. 28,778, 

2. An expenditure of Rs. 1,08,450 (Imperial Rs. 89.21,8 and contrilni' 

i.:tic„.io«,a«di«provcmcnt.. .inourred on sti.all works 

necessary for increasing the efficiency 'f the 
Canal. 

3. Expenditure amounted to Rs. 6,70,374 (Rs. 6,41,830 Imperial and Rs. 

,, 45,307 contvihulinn as compared with Rs. 0,08,834 

and liS. 49,iiiS, respectively, for the year 1020-il). 

The most important work done w.as the ropair.s to the downstream floor 
of the Eastern Jumna Canal Undcrsluiccs at Tajawaln. 

•1. The season was favourable from an irrig.ation point of view. The 
vMn nf . months of April nnd Aiay were iwa ctieallv rainless. 

i.atn«c,f,oasnn, About (hc oud of Jiinc a litflo Klin fcli ovor 

nearly the half of the a'-ca commanded by tbo canal. 

The monsoon broke on the 12th July and withdrew in the last week of 
the month. The rain was heavy and widespread. During August from 2nd 
to lOtli tbo rainfall was also well distributed over almost the whole tract. 

No flood of iraporlauee occurred. TIjo liighost gauge registered at 
Ponta was 23'7 on IStU August 1021 as against the maxiimuu ever recorded of 
38*6 on 14th August 1903. 

The absence of rain created an intense demand for canal water. TJie 
supply ill the river from A pril to .lime uns hopelessly inadequate and was, 
during the monlb of Juno, tbo lowest on record .since 19U0. Supply began to 
increase from about tbo 10th of July and was sufficient for our needs up to 
the cud of Ocloher, The supph’ duiing r/i&i was below indent but above normal. 

The following table compares the rainfall at certain selected important 
sites during the year with that of the years previous : — 


Xbtnre of tonsnna 



Pontn 

Tojawalj*. 

Daclnpur 

Indri 

Karnal 

Mnnak 

Delhi 

Bohlak 

Hiesar 


Inches. 

04-00 


23-5)9 


26-03 

28-00 


Inches. 


•10-39 

S9-50 

15- 15 

16- 05 
16-90 
21-60 
16-60 


Averagro 
previous to 
1920-21. 


Inches. 


53-2o 

41-63 

27-65 

20-11 

22-26 

20-25 

17-33 

14-20 


12-65 


7-81 




WESTERN JUMNA CANAL. 


WORKING. RECORD. 
1921 -22 



CUSECS 


iV. B . — The intercepts in the red area show the Klmrif ncrcage each jear. 

The areas shown inclnde those done in Fatinla State on Sirsa, Branch.' 

The discharges are as measured ot canal head, and ore areroges ntilised for the whole of each crop. 

bnt from and after 1921-22 they are mean discharges calenlated on total nnmher of days in the season. 

The dnties are derired from these areos and discharges. 


Fhoto. ZincOi January, 19x3— Ho-srez 5 i 3 . 











MINUS SCALE FOR CLEAR PROFIT SCALE FOR CAPITAL OUTLAY 



SCALE OF LAKHS OF RUPEES FOR TWO BLACK LINES 
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B. The folio \Ting tnhle cwtiparcB Ihe irrigatiOTi effected during the year 
^ . , wilh iliat of 3P20-2] and the avcragts of- the 

“*an/w 2 r tricnnia ending 1 917-lS and 1920-21 

Halt i0ii-2a. 


Chop. 

! AA'CnAOE or VHE mRiE 
j YEABfi ElTDIKa 

Area irrigated dd jihq 

1917-18. 

1P20-21. 

1020-21. 

1921-22. 


A cres 1 

Acres. 

Aciofi 

Acres. 

KAarif .. 

300,763 1 

30t,o30 

409,981 

320,380 

*«f *t. la* 

132,192 

4U3,708 

409,217 

. 534,983 

Total 


mm 

819,201 

855,313 


The ahoro shows that the total iiTigatioiv of the year was much better 
than the ii-rigation of either of the prerious two triennia and of the year 1920- 
21. 'the shortage of irrigation iu the h'latij season was due to the abnormally 
low supply in the river. 


6. Imperial . — The gross revenue realised vas Es. 81,11,466, while th® 
,, ^ working expenses amounted to Ks. 1*^,16.322, 

j?aii 1020 . 21 . yioluiiig a not lovonne of KS. 1 *,9G,l4i3 as com- 

Eharifiozi. , pared with Es. 13,47,274 tlie average of the pre- 

vious triennium and Es. 20,1 8,026 of the preceding ycai . This represents a 
return of 7*05 per cent, on the eapilal cost of tho canal. Out of the gross 
income the navigation receipt was Es. 1,66,820 compared with Es. 1.20,632 in 
tho previous year, tho incroaso being due to’tlie fact that timber held up during 
the previous year on account of low supplioa'in tho hill torrents came down 
this year. 

C7o?/tr«5i<tton.— The net revenue received by tho Patiala State for their 
channels on tho Sirra Branch amounted to Es. 85,460 or 7*10 per cent, on the 
capital invested, a.s compared with an avemge of Its. 1,95,319 or 16*79 percent, 
for the ti’ii nnium ending ] 020-21 and Ks. 1,99,299 or 17*10 per cent, of the 
previous year. • 


* 7. As compared Avith the corresponding figures of tho years 1919-20 and 

„ , , 1920-21, iho area inigatetl during the lehai'if 

sea'son avob considerably smaller duo chiefly to a 
reduction in the area of cott on, it being only 76,643 acres as against 106,906 
acres in the preceding year This was aUributahle partly to abnormally low 
river supply and partly to fall in price which was .as high as Es. 28 a maundin 
1920 and fell to Es. 12 in 1921. 

Bali figures call for no remarks. 

8. The irrigation done in the Patiala and Jind States from the Sirsa 
T t .■ •. « M , find Ttansi Bran dies, rospoetively, compared with 

IrrigntiOB in Natkc state*. • ■*■• 

that 01 the two preceding trienma, arc given in 
the statement below ; — 


PaTIAUA SlATU. 


Crop. 

f ^ 

AVEnAOE POR 3 TEARS 
ENDING 

Area irrigated during 

1917-18. 1920-21. 

1920-21. 

1921-22. 

I ^ hCifX ^ la* aaa 

Jidhi ••* aft 

Total 

Acres. Acres. 

' 36,234 I 3ll,8Sl 

30,4 H 28,099 

Acres. > 
40,878 
•13,008 

Acres. 

33,001 

65,674 

72,695 08,680 

69,881 

88,036 
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JiND StAOJE. 


Cnop, 

Average i'or 8 rrAus 

rXliTNQ 

Area irrigated durisg 

1917-18. 1 

1 

1 

192,0 21. ' 

loao.-’i. 1 

1921-22, 

-s. 



Acres. 

Acres. 

Acres. 

AOl’CSe 

KJtarif ... 

• • < 

• • t 


81,510 

81,296 1 

, 23,011 

Jindi ... 

• •• 


31,078 1 

27,850 

2S,2-23 

1 

34,320 


Total 


60,170 

1 

1 59,860 

i i 

59,519 

67,337 


Bikaser State. 


Tho area irrigated Tvafi 79 acres against d-O ) acres proposed to be annual- 
ly irrigated. This is evidently due to short supply at the tail oE the Hissar 
distributary. 

KaIiSta State. 

The area irrigated from the Main Line of the canal was 861 acroa in 
khari f and 888 in rabi or a total of 1,749 acres. 


SIRHIND CANAL. 

(SurEMNTENDING EkGINEER'-Mb. B. CAENELE.) 

1 , (a) Imperial , — The ex.ponditure (direct and indirect) amounted to 
p, Bs. 1,14,998 and was incurred on constructing 
•Oariyissi, ~ distributary No. 8, Sutlej Navigation OhanneL 

jRabi 1921.22. Sub-Ovcrsecrs’quai'ters, Clerks and iMunshis* 

quarters at Badanbar and a vernacular oiTice at Bhatinda; and enlarging exist- 
ing Executive Engineer’s quarters at Bliatindn. 

(b) Coniribuiion.' The expenditure of Bs. 16,367 represented the share 
borne by the Signatory States of the expenditure incurred on the Head Woi’ks 
and Main Line and also the expenditure incurred by the Patiala Division. 


2. {a) Imperial.— 'Ihe expenditure amounted to Bs. 68,195 against 

„ , . . Bs. l,«»r»,107 in the previous year and was incur- 

Kxtenmoiis nod linprofcmcnK ii./i* Vsn* ..iii 

red clnelly m remodelling the head regulators 
of certain distributaries, constructing subordinates’ rest-1 oufcs at Bhatinda, 
lineman’s quart er.s at Mebna, and pitcca gJiftt at B. B. 641,000 feet, 
Abohar Branch ; and on other petty works such as remodelling distributaries’ 
bridges ; adding filters to certain drinking reservoirs at inspection houses, 
and planting avenues along Lalbhai and Teona distributaries. 


(b) Contribiiiion. — A sum of Bs. 1,71,388 was spent, of which Bs. 1,56,959 
represented the seigniorage charges. Ihe remainder was a small amount 
representing partly a share of exenditnre on Head Works and Main Line and 
partly the expenditure incurred mainly on imiiroving accommodation for touring 
establishment and resident menials; constructing drinking water reservoirs 
at different sites and providing additional accommodation at three of the mills. 


3. (a) Jffijum'oZ.- Expenditure was Kb. 4,19,725 against Bs, 4,47,671 

„ . , . in the preceding year. 

Unintenance n&d repairs. ° 


In addition to the ordinary maintenance of the channels, works and 
buildiags, expenditure was incurred on renewing shoots of mills in Gholia Sub- 
division ; double precise levelling of all channels in Bhatinda Bivision ; mak- 
ing silt vanes in Bhatinda Branch, B.B. 276,000 feet, to prevent silting in 
Phul distributaiy. 

(6) Gonfribuiion. — Ks. 1 ,14,372 were spent against Bs. 1,38,324 in the 
previous year on the ordinary maintenance expenses of the Native States Bran- 
ches plus the share of expenditure op the Head Works and Main Line. 








SCALE OF DUTIES SCALE OF AREAS 


SI R H I N D CAN AL-british. 

WORKING RECORD.. 

1921-22 



N. B . — The intercepts in the red area give the Kharif aerrogo each yenr. 

The small arenrs of 1892 to 1896 trcrc partly due to silt difliculties, hut chiefly to hoary rain. The u-orking 
is more or less unsteady always. 

The discharges are measured in main line 36 mites from the head- and arc arerago, but from and after 
1921-23 they are mean discharges calculated on total number of days of the season. Of the v/holo supply SCo/j 
goes to Native States, not included here ; so that the dbeharges hero shown arc only G4®|^ of the actual flow. 

These States ought therefore to do areas equal to -I^Sths of those shown above. The actual areas done for • 
both crops are shown for comparison by blue circle, and it will be seen that owing to loss cflicicnl management 
they have done leas than half the British, instead of 36/64th5. In winter the whole river is taken in ; in Kharif 
the supply is more than enough, but the demand is then always low. 


SCALE OF DISCHARGES 
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Kottire oi reasons, ' 

8Uie of Demand and Supply— 
Kharif 1P21. 

Bahi 1921 - 22 , 


4. The months of April and May were dry. The rainfall received in 

June vras light ■?rhile that received in July and 
August rvas abundant and ividespread. Light 
shoirers occurred in September and October. 
There was no rainfall in Novemherj and the few showers that were received in 
December greatly helped the rabi sowings. ■ On the whole the monsOon was 
defective and unfavourable for agricnUurc. i’hera was no calamity to crops. 

The monsoon closed early .and consequently the deinruul was exception- 
ally keen Distributaries worked satisfactorily to their limiting capacity. 
Breaches were comparatively numerous owing to deliberate cuts made by zamin- 
dars to water their barani crops when there was a scarcity of rainfall. 

The channels on the whole worked fairly wall and there were few com- 
plaints of shortage of supply. 

The canal was closed for only 12 days in the hhnrif and remained in 
flow throughout the rdhi. 

' The following table compares the mean riinfall of the year by seasons 
and districts over the irrigated tract with the average mean of 38 years ; — 





IlATXrAt-T,. 

Percentage of 
aclnal to 
average o£ 38 
years. 

District, 

Crops, 


1921-22. 

Average 38 
years. 

Ludhiana 

^r;s.7riyi92i 

Safjt 1921^22 

• • • 

Inches. 

8*05 

SO-t 

Inches. 

15-86 

8-85 



Total 


11-09 

19*71 

69 

Ferozopore 

Kfi/trifim 
iZ/idi 1921-22 

«•* 

«*• 

.'i'SO 

1*88 

11-53 

2*21 


. 

Total 


. 0*08 

13-71' 

40 

Native States 

JCiafi/1921 

Haii 1921-22 

•• • 

8*41 

2-75 




Total 

• •• 

ll'lO 

18*19 

61 


. 6. The following'table compares the irri- 

gation effected in.each crop with the figures of 
BaH 1921-38. the two previous trienuia and of the year 1920* 


21 :— 


’ 

Crofs. 

j 

Average or S tears 
ES i>sno 

Area irrigated 

1917-18. 

1920-21. 

1920-21. 

1921-22. 

JBriiith ' Bfanchet^ 

Sh&tif ••• 

••• 

Acres. 

277,962 

612,229 

Acres. 

:i67,603 

62'i,940 

Aores. 

392,923 

630,185 

Aores. 

526,143 

707,470 

Total 

790,191 

988,033 

1,07.3,108 

1,933,619 

Native States Br inches. 

... ... ••• 

Raht ... 

196,208 

301,837 

232,180 

839,177 

244,433 

387,918 

308,158 

882,722 

Total ... 

; 408,042 

671,367 

632,346 

690,876 

Toiah British and Natine States 
BrancHesa 

S.haT^ «*# ••• ••• 

Baht ••• *** 

474,167 

814,066 

509,873 

900,117 

1 ’ . 

037,356 

1,068,098 

834,290 

1,090,198 

Total 

1,288,23? 1 

1 1,550,990 

1,706,454 

1,924.494 
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It •will bo seen from tbe above tbat with regai'fl to irrigation the year . . 
under review was a very favourable one Taken harvest by harvest the area 
irrigated on British 33raiiche? during hharif was the largest on record while 
that (luring rabi was etceeded only once, namely, in 1911, when the irrigation 
was 75i',72S acres. Far tlie whole year the area irrigated was the mavimuni 
ever reached on the British Branche.s. 

In the CSC of Jfalivo States Branches also the area irrigated during 
7 c7jojv^ beats the record, while that during rdbi was the second best, the previ- 
ous best being ra6i of 1920 21, wlicu 357,013 acres wore irrigated. IVlien odm- 
paring the figures for 1021-22 with the aver, age of the triennium ending 1917-18 
it should be borne in mind that the conditions in the ye:vr 1917-18 were 
abnormal seeing that in this year the rainfall was double and area irrigated 
less than two-thirds of normal. 


The large area sown is duo to the fact ilmi thoro was praclioally no 
harani crop. 


JfikTtgatioD, 


■ G.. The details of trafiic in tonnage and 
receipts are shown in the following table 


Pnrlicularfi. 

1020-21. 

1021-22. 

Tonnngo carried ... 

Value of tonnnpo ... 

Toll receipt*? and raft duos ... 

Maintenance clinrg<'.‘t 

Nnmbor of pasEenger.<: ciimod 

Ton*?. .+5,478 
R*«. 25,00.535 
Its. £:,200 
Rs. 8,07+ 
No. 25,091 

1 

30,312 

17,87,351 

20,890 

1.717 

80,308 


7. (a) British Branches,- -The not revenue from all sources nflor deduot- 

ing AYorkinff ovnensc.s amounted to K«. 38,63,287. 
jjoMis 20 - 2 i. giving a return of ]'l*Sr» per cent, on the capital 

.KAarifis 2 i. (jojjf. awjiinst I2'63 per cent, in Ihc preceding year. 


(b) Native States Branches . — ^Tho follouing table compares the figures 
for the present, and previous years in collections, assessments, areas as.scssed and 
the profits : — 


Yc.ir. 

AMouNr or 

r.evrirui:. 

Area aepcseed. 

PeoriT ON* 

By collec- 
tion. 

By assers- 
niciit. ' 

1 1 

Collection. 

1 

A=se=Fmonl. 

1 _ 


Re. 

i Rs. i 

Acres. 

IQH 

wgm 

1920.21 

20,1.1,155 

29,-3+,S34 

6,31,C9C 


— 

1921-22 

! -31.29,817 ! 

1 

1,59, 962 

6,89,955 

■uai 

mmm 

More or Ices 

I "I* 5114*1092 
» 

-i- 1,90,118 

1 

-f 58,259 

+ 3-00 

4 0-78 


The States have, therefore, also had a prosperous year. 


8. (ol Areas of principal crops — General lieinarhs — Swparcane.— Area 
assessed was 2,74=9 acres against 3,6 >2 acres in the previoua year. 

Cotton. Area asse.^sed was 41,137 acres as against 12, ',11:8 acres in the 
preceding year. Of this only 1,210 acres were of the American variety as 
against 26,701 acres in the previous year. 

Wheat . — Area assessed was 327,615 acres against 362,674 and 
316,283 acres in the two preceding years. 















SCALE FOR TWO RED CURVES 


SIRHIND CANAL— BRITISH. 


FINANCIAL RECORD. 



Tlio scheme wns began about 1870 and opened in 1 883-8 1. The Injise from prosperity shourn in 
period 1883 to 1896 ^ras partly due to silt troubles siuco overcome, and to c\cejittonnllr heavy 
rain. 


The intercepts bctireen the black curves give tho net revcniio. , 

No interest is charged onitho arrears of interest, so the sum at charge is sotncnhnt untrue. 


Photo. Zineo., January, 1923 —So. 576i-i.5io 


SCALE FOR TWO BLACK CURVES 




SCALE OF AREAS IN LAKHS OF ACRES 


UPPER BARI DOAB CANAL 


WORKING RECORD. 
1921 -22 


ACRES 
LAKHS 11 



N, B . — The intercepts in the red area show the Kharif acreage each year. 

The discharges are measured at canal head and are averages for each crop, but from and after 
1921-22 they are moan discharges calculated on total number of d.oys of the season. 

The duties are derived from these areas and discharges. 

Bemarhs.— 'The Kharif duty is fairly nniform and increasing slorrly. 

The Babi duty is more irregular, due to variation in demand, but is, increasing recently. 

The Babi supply decreased fairly Steadily from 1891-92 to 1902-03, but nevertheless the areas 
increased owing to higher duty. 

The Kharif supply has increased stneo 189$ very considerably, owing to the eapodiy of the canal 
being enlarged. 

TJsnally the whole of the river winter supply is taken in for the Babi crop, bnt after Slaroh and np 
to September the river supply is in escees of requirements. 

Photo, ^nea, January, igsi.— No. svss. a sio 


SCALE OF DISCHARGES 










(jb) Agricultural comhHans . — ^The year iras a prosperous one. There 
were no calamitous failure of crops or supply and no large breaclies. 

No trouble due to waterlogginfr uac experienced anywhere in the Ludhi- 
ana Divisionj and the evils of the wet year 1917-18 are no longer aiJparent. 

(fi) Discharge ohservatiotis . — The gauge .and discharge slations at 
Bhahra on the Sutlej and Pang on the Peas are kept up and very useful infor- 
mation is obtained from them. "Weekly discharges of the Beas near Beas 
Bridge are taken by the Upper Bari Doab Circle and the information is 
important and useful. 

UPPEE BAEI DOAB CANAL. 


(SupEUiNTENDiKG Ekgineeh— B AT BAnAUUE Laea Waziu Ohand Chopba.) 

1. The expenditure (diroot and indirect) on works, excluding suspense, 

amounted to Bs. 252 against Bs. 34), 598 in the 
^Tlari/'ioai.*” previous year and was incurred mainly in the 

BaM 1921-23. improvements of buildings. Expenditure was 

very muob eurt.ailed for the sake of economy, so that practically no new ex- 
penditure was incurred during the year. 


The suspense account showed a credit balance of 11s. 1 4,962 as compar- 
ed with a debit balance of Bs. 1,79,730 in the previous year, due to a credit 
of Es. 19,016 on account of stock issued on works. 


2. Expenditure 


Cxtcmions find Improvomcnts. 


amounted to Bs. 83,356 against Es. 86,016 in the 
previous year, and uns incurred chiefly on 


constructing new 


tending the iirotection bund of Kashmir 
Training Works, Madhopur,’ and 
Branch Upper.’ 


sotting 


bead of Kashmir Canal, ex- 
Canal, ‘ lowering crest of Lower 
back and widening banks of Kasur 


3. 


The expenditure amounted to Es. 8,23,570 against Ks. 6, 16, 541 in 
^ , 1920-21. In addition to ordinary annual main- 

Mftintenancc iin repa ra. tonance, expenditure was incurred on repairs 

to outlet floor at Madhopur, to Dhangu Training Works, and other works on 
the Eiver and canal head. 


4. The following table compares the area irrigated during the year 

with the averages of the tw'o previous triennia 
and the area irrigated in the preceding year 


Ann i?rlRntc<l — 
' KharifX9Z\. 
BoSi 1921.23. 


V Caor. 

AVSnAOS OF 3 XEASS ENQISa 

AbEa lEElQATED DVEIHG 

1017-18. 

1020-ai.' 

1920-21. 

1921-22. 



Aoics. 

A ores. 

Merest 

1 

Acres. - 

Kharif 

« • » * 

638,340 

1 

690,026 

1 

606,170 

1 014,459 

liabi 

... 

335,344 

674,826 

570,762 

729,012 

Total 

a •« 

1,163,684. 

1 

1,151,852 

1 1,176,922 

1,348,471 


4. remarkable feature relating to the area irrigated during the year is 
that the rahi area was the maximum ever recorded and the total irrigation 
for the year beats all previous records. The year was thus a very favourable 
one from an agricultural point of view. The rainfall u as timely and heavy 
and this helped the sowing of crops which subsequently were canal irrigated. 
Beginning with the rahi season o£ 192L-22 the periods of rotational turns of 
canal supply were so arranged, that each distributary could run full supply 
for at least one full week, so that every shareholdor on au outlet could have 
• his turn. ' This also considerably helped in increasing the irrigation. 



kdtiire ot Beason and state of dcinaud 
Bad supply — 

Kharif 1921. 

Sabi 1921-22. 


5. - The ' mean , rainfall Iby districts -is 
compared -nith the aveiage of the past 3 year 
in the following table : — 


Dibtbiot. 

1921. 

1922. 

1 

At^BAGE of FBEVI006 3 TEAE6 EKDIKG 

1920-21. , 


Rharif. 

Raht. 

Rharif, 

1 1 

Rahi. 


Inches. 

Inches. 

Inches. 

Inches. 

Gurdaspur 

Amritsar 

19-97 

4-88 

22-04 

4-63 

10-78 

2 79 

1208 

3-26 

Lahore 

12-41 

1*61 

9-94 

2-02 


The monsoon of 1921- -2 arrived in the second week of July ; it contin'i 
ued regular and good till about the end of September when the monsoon - 
ceased. The rainfall was well distributed. 


In the Head Works Division the fall from April 1921 to September 
1921 amounted to 24-78 inches against 23'60 inches daring the corresponding 
period of the previous year. 

Prom December 1921 to March 1922 also the winter rains, which were 
well distributed, proved very beneficial to the rabi crops. 


There were no floods of any 
12 feet to 


great 


magnitude 


_ _ in the river Ravi, but 

several, ranging from 12 feet to 17 feet, were observed at Mukesar. The 
highest flood of the season was 17*4 feet on 3rd August 1921 with a discharge 
of s3,700 ouseos against the highest over recorded 30 feet in 19U0, and 22 feet 
on 23rd July 3920. 

6. The income (direct and indirect) after defraying working expenses, 
, , „ . . , „ which amounted to Rs. 19,f.9,760, w&s Rs. 

saii 1920-21 .>2,9o,0o0 equivalent to per cent, on capi- 

r*anyi92i. tal iuTcsted, compared with 17*31 per cent, of 

the previous year. The decrease u as due mainly to a decrease of about 
00,000 acres in the figures of area assessed during the crops on which realiza- 
tion was made. The uncollcclcd balance of occupiers’ rates was Rs. 45,696 
against Rs. 37, -193 at the end of the previous year. Remissions of water-rate 
amounted to Rs. 68,136 against Rs. 69,661 of the previous year. 

The area for which remissions were grautod was 16,1 1 5 acres as com- 
paxed with 28,568 acres of 1920-21. 


7. (a) 

Qeceial rfl tnurkB. 


The average duty per cusec on the supply utilized was 106 
acres in Mar//* and 2-9 acres in rabi as against 
102 acres and 214 acres, respectively, of the 
previous year. 


The canal was closed for 16 days in January 1922 for carrying out 
general repairs to several masonry works. 


(0) Principal crops. —The areas of the principal crops grown are given 
in the following statement : — 


N. me of crop. 

1920-21. 

1921-22. 

Wheat 

Acres. 

Acres. 

227,768 

270,216 

Barley 

13,082 

7,116 

Rice 

62,809 

52,281 

Msize 

65,580 

73,788 

IVlillets 

2,206 

10,463 

Cotton 

201,643 

186,704 * 

Sngsreano ... 

47,060 

36;577 


• Desi - 131,762 
American •=> 4,662, 






1 -^ 


irrigation under cotton and sugarcane declined, whereas Under wheat 
it increased by about 20 per cent, as compared with figures of the preceding 
year. 

(<?) Neto Worha contemplated , — An estimate for work of Badial Arm 
Gates at Hoad Works, Madhopur, has been prepared. It amounts to 
Bs. 3,20,00o and if sanctioned, some Bs. 2,00,000 will bo spent during 1923>24. 
It is not proposed to take any other large scheme in hand on account of 
stringency of funds. In order to effect a saving in expenditure proposals to 
reduce the number of Divisions in the Circle is under consideration. 


LOWEB BABI DOAB CAKAL. 


(SUPERINTENDIKG ENGINEER Mr. M. S. DnOBY.) 


Capital AceonDt— 
JSrSari/luai. 
Salt 1021.22. 


1. The expenditure (direct and indirect) amouated to Bs. l,48,394i. 

The recovery of Rs. 61,39G effected from the 
cultivators on account of the net cost of water- 
courses and n credit of Bs. 30,162 on account of 
receipts on Capital Account reduced the above figure to Bs. 56,836 and brought 
the total capital outlay to date to Bs. 2,20,7‘l,*l-35-. Tlie works carried out 
■were : — erecting a fish ladder for Balloki weir ; constructing 2 B A and 1 B/ 
2 B A distributary, two minors, masonry works on 3 B/8 B and 3 E/10 B, 
a district road bridge at B. D. 3,150 of 2 L/10 B, and boundary road culverts 
and Kennedy Gauge Outlets on 2 L distributary, residential quarters for one 
sub- divisional 'officer and certain subordinates, patwarkhanns, a dispensary at 
Okanwala and a Post Office at Dhaya ; and remodelling and realigning Dad 
Eatiana major distributary. 


Bs. 42,o88 were spent on construotiou of water-courses bringing the 
total expenditure to date under this head to Bs. 15,3-1,6 '2. The net amount 
of recoveries to date credited to this fund is 8,72,445. This is the Ith year of 
recoveries under the acreage rate. 

Conirihution toork , — The following works were carried out through the 
agency of this department during this year : — 


Excavating Dlmniwnla distributary and its minors ; and constructing 
^vater-eourees of Khokhnr lift scheine, 1 B distributary, 18 outlets of propor- 
tional typo on 1 L distributiiry, head regulator of I U. A distributary, flumes 
on' water-courses of Mauza 3 of Benala distributary and wator-courso schemes 
of lift area on 7 B distributary of villages 117 and liO on 7 D B and village 
120 on 7 E B. 


Extvniiont and Improromcota. 


2. The expenditure amounting to Bs. 
1,C7,86.J was incurred on: — 


(1) Conversion of tail inlot of the Upper Ohenah Canal into a broad 
crested measuring weir. It is simple in design and yet reli- 
able. ■* 


(2) Additions and alterations to regulating bridge at B. D. 403,503. 

(3) Various works con noclod with the raising and regrading of the 

first 30 miles of tlio Canal. 

(4) Constructing now Head Bogulator 1 B/16 L. 

r * 

(6) Converting Kuhlwnla regulating bridge at B. D. 391,947. 

(0) Constructing proportional distributers, tail clusters, meters and 
outlets, and. 

(7) works of extension on minors 2 B/12 L and 3 JLi/12 L, and of 

establishing some avenue.s, fixing Kennedy (3augo Outlets, 
constructing bouuclary road culverts and metalling ramps. 


3. The expenditure amounted to K.s. 6,91,229 and was iuourred on the 
,, , , following imporUint works in addition to ordi- 

mn cn»nco nni r«pn n. innuitoiianoo of hendworks, main line, dis- 

)utario8, buildings and plantations : — strengthening floors of bridges 
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mainly on main lino in the Monfgmnory Birision at an oxponditurc of lis. 
D, 95,251, The new floor uji and downstream and protection stone apron at 
the Montgomery Bridge at Ji. D. 3-Ji{».850 3[aiu Lino, where 3 spans collapsed 
suddenly on 14th Dcccmhcr were carried tlnough rapidly, working day and 
night at high pressure at a coat o[ Bs. 5i,u5!>. Work was carried out during 
canal rotational oloBures so as to cause as little iiitorCoronco as pos>iblo with 
irrigation requirements, 

"4. The canal was in flow at head for 319 days during the year (183 
K»tTiroof*cn*oni«tid«i«toot dprnanJ duys during 4‘Zrcm7 ami 13G days during ?'abi) 
nniiBuppij-— as against 330 days of the previous j’ear, Dur- 
iJoii* iMuas. ing the Jeharif season the canal was continuously 

in flow. 'I'ho demand for canal water throughout the year was keen and the 
supply salisraclory on the whole. 


The average supply at canal head compares with that iu 1920-21 as 
below : — 




Canal U /•«'{. 

(hlFCC'S. 

fi,? tn 


There was a marked improvement in the rnbi snpplios iu the year 
under I'cport and this resulted in a record rabi harvest, t;,o matured area being 
GO, 000 acres in advance of the jirojcot figures. 

The rainhtU throughout hharit was fair and compares with that of the 
l)rcviou8 year as below : — 


• 

1P21-22. 




Tncb?^. 

I.nlioTC Dititriut 

i.a-7r* 

11-35 

Montpomcry IJistriat 

I’l-b* 

r,-.53 

Multnn DIctriol 

1 22 

e-is 


u. The following table comparer, the area irrigated each year since the 
;irc 4 irriFBfrii— commer.ceiuent of irrigation On this canal witli 

/:karifwi\ the area proposed to bo irrigated annually iu the 

Tta'i ii'si .22 Jirojcot l•s{il^lale. The irrigated ;iroa Ijris. for the 

first time, oscccdcd the project estimate both in total for the yi-ar and in each 
season ; — 


Year. 

Ktmrif. 

j 

Trttal. 1 

r 

A« projio'ed in tlio 
projeet (nnnual). 


.acres. 

Ai-n. s. 

Acres. 

Acres. 

1018.14 

19,00G 

53,58-2 

78.678 

\ 

1914-15 

100,802 

82,002 

150,291. 

-:5o,boo 

1916-lG 

114,024 

105.329 

2S,>,294 

4.'> 0,900 

1010-17 

2-18,-M3 

2GC,49S 

r.U.PSG 

iinij.ooo 

1917-18 

2!:>G,.'j2G 

325,074 

621,900 

871,308 

1918-19 

825,598 

t$.')2,411 

078,004 

1 87 1,. nos 

1919-20 

445,790 

4-2;i,<:83 

86 9,1. '52 

S7l,;j(ia 

1020-21 

4S-i,0U& 

307,7.80 

85-2,633 

S7 7,00s 

1921-22 

1 454,6.':-2 

! .5.88,940 

1 

99.';, 478 

877,003 


C. The gross receipts (direct and indirect) amounted to Bs. 4?, 91,850 

Fi«nei„i rc«u. ba^rd r„ coii.c:i.T,- ^lio Working cxpcnses io Hs. 29.00, 399, leav- 

jiaiiioso'ji. mg a net 1 avenue of Its. 23,9J,lC0ora rttiirn 

Kharii 1 V 21 . of 10‘uG ou tlic capital outlay. In the previous 

year net rovenue amounted to Es. 36,40,473, of which lls, 7,27,055 were arrears 
of past yaars. There were, in addition, (a) heavy remissions necessary for the 
cotton crop of Iiharif IB 21, (h)poor I'abi of 1920-21 (water-rates for wliich were 
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N, B , — Tlio intercept!) in the red nren ahnw the Khnnf oerenge osoh year. 

■The discharges ore mcasiirod at canal head and arc averages for each crop. 
Imt from and after 1921-S2 the; itre mean discharges cnicnintod on total 
number of days in the season. 

The duties nro derived from these orcas ond discharges. 


Photo. Zince. January, I9S3.— Ho-arsi-a Sff 


SCALE OF DISCHARGES 













SCALE FOR TWO RED CURVES 


LOWER BARI DOAB CANAL. 

.. financial record. 

lakhs 192-1-22 LAKHS, 



JJ.*— The intercepts in the red nrc* show nrrenrs of interest unpaid up to end of encli year, nhicb being 
added to the capital give sum at charge. 

The intercepts between tho black enrres give the net income cacii year. 

Construction commenced in 1907 and the canal was opened in 1913. 

This canal being ono of the triple project canals its Ennncinl record, considered 
alone, is largely fictitious. The financial record of the triple canal project ns n 
whole is shown on a separate dtagran facing page 26. 

Photo. Zineo Novc'nb'r. toao.— Ho.5TCI'3.StC 


SCALE FOR TWO BLACK CURVES 
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realized (luring the year) tliearca assessed being 133,000 acres short and ((j^ 
larger remissions unrler i.enancy rules amounting to 22,000 acres, which account . 
for th e comparative decrease in net revenue. 


(a) puty.- 


Gouoral rPinarka. 


-The duties on areas irrigated per cuseo of mean supply 
measured at canal head and at distributary heads 
compare as follows with those of the previous 
year ; — 


Yeaii. 

KiiAiiir Duty 

IlAni Dbtt 

At Canal licad | 
IcEG escape. 

\t Di'stribnfary 
head. 

1 

At Canal head 
Ices 0Bcap<!. 

At Biatributary bead. ‘ 


Ifl20-21 

mM 

m 

12:l 

173 

1921-22 

■■ 

99 

1 

1 13.3 

1 

160 


(6) The area remitted was : — 


fol Free crops nntlcr fonancy tuIce 
{ 6 ) Pniliirc due to otlic-r enuses 

Tot.al 


Kharif. 

Kali. 

Total. 

Acres. 

Acres. 

Acres. 

. 57,839 

80,947 

138,786 

. 61-.141 

10,910 

105,060 

121,980 

12l,e0fy 

24.-5,846 


The remissions under ■(») wore 138,780 acres a?ainst 33,757 acres remit- 
ted in the previous year. The inovease was duo to largo permanent grants hav- 
ing been made to eaj-Slilitary men. 

The remission under (b) (4' ,910 acres) was loss than half of the area re- 
mitted during the previous year, when it was 219,877 acres. This decrease was 
du(i to the improved supply received bv the Lower Bari Doab Canal resulting 
in larger matured areas (luring the mbi season. Another contributary cause 
towards this decrease was the policy adopted of reducing the water-course ebaks 
to about 600 acres so as to enable the shareholders to get thoir turns oftoner 
duriqg the rotational periods. 

Other remissions under (?;) were due to the usual cause!?, such ns poor 
soil, bad germination, excessive cultivation, short siipj)!}^ or late sowings. 

Cotton was tlie one l-lia'Hf crop which specially suffered and was very 

poor. 

(o) Agricnltural conditions . — ^Tlie year, as n whole, was successful parti- 
cularly in the rnbi season which was the highest so far and above the project 
figures. Khnrij crops sufl’ered as stated above. In the kharif season the cotton > 
crop, as stated above, was, to a largo extent, a failure and prices of produce were 
lower. 

((?) Othev infet'entivg matters . — The canal • Main Line was damaged by 
scour to a marked extent and largo sums of money hod to be spent on protec- 
tion of works, controlling surfacu falls and getting a flitter gradient of 1 in 
8,000 inplnce'of the 1 in 6,60 5 to which the canal was designed and which the 
soil doB.s not stand. This work will have to be' carried on for some time before 
all works are rendered safe and flatter surface slopes obtained. 

Irrigation being fairly well established now there is a growing demand 
for improved coinraumeations, and the work of providing ro.ads and bridges on 
water-courses should rec(!ive more attention. 

The question of making ditch uiinor.s .along some of the larger distribu- 
taries and oonvevtiug (he latter into branch canals and stopiiing direet irriga- 
tion was examined, hut owing to the disturbance which would bo caused to 
settled conditions and the shortage of .vator the schemes were abandoned. 
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Gugera distributary, ■\vliich had hitherto been partly a hharif and partly 
a perennial channel, has h'*an made a perennial channel in its entire length and 
head discharge increased from G32 ousees to 765 caseos. 

A large scheme for the canalizing of the Sulchrawa drainage and inci- 
dentlytlio reclamation of some 13,000 acres of good soil is under considera- 
tion. 

The stops iaken to raise the surface levels in Main Liinc have made 
available a fall of G feet at Renala, .•where it is proposed to put up a large hydro- 
electric power plant to generate about 1,100 kilowatts. 

Outside irrigation matters, the Colony work is nearing completion, and 
at prc-sent land on Drakliat Pal conditions is greatly in favour though the new 
distribution on half resumable conditions, when none other is left, is quite 
eagerly sought for. 


UPPER GHENAB OaNAL. 


(SuPrUINTENDING ENOTNnETt--?frAJOIl IV. C. W. 
1. The expenditure 


^IlLLER.) 

(direct and indirect) nmonntod to Rs. 3,22,100, 
but the recovery of Rs. 01,801 ciTcctcd from 
cultivators on account of the cost of water- 
courses, etc , a credit of Bs. 0,093 under suspense 
and the receipts on capital account to the oxtent of Rs, 0,100 reduced it to 
a not expenditure of Rs. 2,48.013, bringing the total c.apital invested to date 
to Rs 3,06,22,231, 


Cdpltal AccoDnl— 
Kiarif 1911 
SaSi 1921.35. 


The principal work carried out was the const ruction of the new build- 
ings at Shoikliupiira, the ITendqiiaTtors of the new Shoikliupiira Civil District. 
Of these, the combined rest house for the Buildings and Roads and Irrigation 
Branches was practically completed, the comhiiiod oDicos about half finished, 
the Rovoniio and Telegraph otficos almost complet-.'d, the Ruhordi nates’ rest 
house completed, and the quart ers for (ho two Executive Eagincors who are 
to bo stationed thero, vis., the K.xooiitive Engineers, Shoiklmpura Division, 
Upper Chonah Oanal, and Upper Giigom Division, Dower Chennh Canal, 
taken in hand. 


Other important works were : — 


(t) Oonstnioting 17 now minors on the Raya Branch in order to faci- 
litate dislfihulion of canal water on that branch and its di.stri- 
hutaricB. 

(i<) Oonstnioting water- courses and water-course culverts in Gujran- 
wala, Sheikliupiira and Raya Divisions. This essential work, 
which was greatly delayed pending final settlement of the vex- 
ed zonal question. Is now well in hand and canal supply is 
consequently being more equitably distributed and .spread 
over areas which for year.s did not receive it owing to lack of 
the necessary Avater-courses. 

(t-it) Constructing one sot (4 units) of clerics and draftsmffn’s quarters 
at ISforala. Thc.so were very necessary, as liitlierto these men 
had to live in damp insanitary hxicha buildings. 

(iv) Constructing quarlora for the suh-dh’isional officer and liis 

staff, Loriki Sub-Division, Raya Division, at Mianwali. 

(v) Constructing 6 Lower Suhordinate.s’ quarters in the Raya Divi- 

sion. 

(ci) Constructing 2 Zilladars’ quarters in Raya Division. 

(vii) Remodelling and realigning the Read Roach of Guiranwala 
distribukary. Unfortunately this work, wliich would liavo 
been a great boon to the toivn and city of Gujranwala by put- 
ting canal water within easy reach of all, and beautifying tho 
town and city with gardens and lawns, as at Lahore, has had 
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lo bo abandoned because of the enormous increase in the pi'ioO 
of land brought about by the unwillingness oE the land-lords 
to surrender the small areas of land required from each, thus 
sacrificing the general welfare to the selfish interests of the 
few. 


■ 2, The expenditure amounted to Es. 1,04,973 against Rs. 1,36,919 in 
Kxton-ionBnnainTOmcats. prcwous year aud wasincurred chiefly on- 


(i) * remodelling the head rraeh of the Raya Branch, R. D. 0—30,000, 
in order to take the enhanced supply required by the final 
orders on the zonal question, 

(*0 construction of seepage drains on Main Line U])per below 
Meraln, in continuation of those construefed in previous years, 

(Hi) const ruction of a Ounettc in 3auibrial nullah for the drainage 
of Samhri.il I'own. 


(iv) ooinploting tbe construction of Sheikinvan Drain below R, D. 
221,000 feet Main Lino Lower, rolcrrod to in last year’s re- 
port-. 


3. The expenditure amounted to Us. S..in,lC!) against Rs. 6,66,297 in 
,, , , , . the prccedintr year. The most important items, 

.nn nnncflum rqis.ri. ill .addition lo ilio nsual annual maintenance 

and reji.iii's, were : — 


(f) Special ivp.a ins to the upstream divide groyne nose at Merala 
and stone filling of the apron damaged by the high flood on 
13th August 1921. The old nose which consisted of sand 
filling encased in a stone .shell was replaced by solid stone as 
the sand filling wa.s liable to he blown out during high floods, 
as happened ou this occasion. 


(ii) Special repairs to the weir^t Meraln, such ns grouting and 
pointing downstream glacis of bays 5 and 6 repairs to the 
downsfcroaui undcrsluice floor ; making up downstream apron 
bays 1 lo 1 ; and repairing the downstream weir groyne. 


(iii) Repairs to the downstream end of Dugri No. I siphon at R, D. 
35,800, Main .Lino Upper. This siphon has been giving trouble 
since 191. j. Cracks in the downstream face wall and in one 
of the wing w’alls developed rather alarmingly this year. It 
was, therefore, determined to apply remedial measures before 
the mischief w'enl too far. The unsafe wing w'all was dis- 
mantled and built to a stronger section; at the same time a 
system ol drain pipas laid in stone ballast was inserted behind 
the face w.all and the wings, in order to break the hydraulic 
gradient. Unfortun.ntcly these mcasurp.s have not proved 
entirely succc.s.sful ; the wing wall is now quite sound, hut 
cracks continue to develop in the face w’all, thus showipg 
that settlomont of the outer puds of the reiuforced concrete 
tubes of the siphon still coiiliniics. An estimate is now under 
preparation to cover the cost of supporting the outer ends of 
the tubes on steel sheet piling — a measure Avhioh, it is hoped, 
will deGuilely stop the process of sandblowiug from under the 
foundations and thus obviate further danger of settlement. 


(iw) Special repairs lo banks of distributaries ia the Raya Division. 
In this Division the soil is of very poor quality, being composed 
entirely of " kallar,” which is a light and fri.ablo substance, 
and as tJio banks are composed of it they arc subject to more 
wear and tear than similar baak.s in better soil. Breaches are 
consequently numerous, aided and abetted l)y zamindans who 
.indulge in bank cutting freely during the season of keen 
demand for the much irrigated rice crop, of which nine-tenths 
of the irrigation on those distributaries consists. A systoniatic 
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bverliauling of tlieso banks is being undertaken in order to 
obviate breaches as far as possible. 

(v) Special repairs to the Palls at B.. D.’s 71,- 00 and 321,600, Main 
Lino Lower. '1 be protection in the bed of the canal down- 
stream of botli these falls gave trouble during .the very high 
supplies which were run duiing the hharif season, and exten- 
sive repairs had to he undertaken in order to make the falls 
secure and prevent the erosion working back to the foundations 
' of the piers. 

-I.. 

In addition to the above repairs of a special nature, the increase in the 
cost of maintenance and repairs during the year is duo to the general rise in 
the price of labour and wages due to the abnormally high prices of food stuffs 
which prevailed during the year. 

4-. This sub-head has not called for any remark hitherto, the charges 

under it in previous years being small, but in 
Coir.pcni!at5on. Under rcpovt An item of Rs 00,790 

was paid for damage done by water-logging along the Main Lino 
Upper, below Merala, thus bringing the total expenditure to Bs. 61,543 
against an average of Bs. 5,656 only in the four previous years. This subject 
has boon referred to in previous rcporls, and the payment now made was on • 
account of the hill submitted by the Civil I)ep.ytmeut to cover the damage 
done to cultuiablo land during tbc years previous to the institution of re- 
medial measures, ctr., the construction of seepage drains along both banks of 
tlie cnnal in the water-logged area. Since the construction of the drains an 
improvement is visible and areas previously water-logged are again coming 
under the plough. It is to be hoped that when these drains and other im- 
provements w liich experience has shown to be necessary arc completed, such 
as deepening and widening the drains and removing the obstructions put into 
the outfalls by the znmindars, ibis area will be entirely reclaimed and fur- 
ther claims for’ compensation obviated. 


Xntorc of •cnium nnd *lnlc of demand 
and Biipply — 

Kharit 1021 . 

Jfoil 1921-2J. 


6. The Icharif season was normal. The monsoon broke in the last week 

of July nnd continued almost without inter- 
mission till the third week of August, when 
there was a break, followed l)y liglit showers in 
Soplemboi’. Extensive rice sowings were under- 
taken and the canal ran to its maximum capacity during the latter half of the 
season, up to 16th October, whei\ the fcharif chanuols were closed, except the 
Baya Branch, winch was permitted to run up to 26th October. Portuuatoly, 
unlike 1920, rabi supplies were also adequate during this 2 >eriod so that all the 
channels of the Upper Ohenah Uanal and also the Lower Bari Loab Canal got 
full indents without the necessity of resorting to rateable reductions as was 
done in 1920. The extension of the date of closing the Baya Branch was sub- 
sequently discovered to have been a mistake as the water was uot used for 
developing the late-sown rice crop, the reason given by tlic zamindars when 
petitioning for the extension, but was either allowed to run to waste or else used 
for preliminary waterings for the ensuing rabi crops. 


'fhe rabi rotational 2 >rogramnio of the quintu 2 >le canal system was 
enforced from the 1st October as usual, but a new departure was observed in 
framing the programme this year. Under the old rales the two old canals, 
Lower Chenab and Lower Jbulum, received a certain fixed share of the avail- 
able supply in the two rivers, Ohenah and .Thclum, in proportion to their pro- 
ject areas allowing a rabi duty of 2i 0 ; the balance in the two rivers was 
distributed among the five canals, ibe Lower Chenab and Lower Jhelum 
receiving a further share according to the rabi areas actually achieved and 
the three remaining canals, Upper Jhelum, Upper Chenab and Lower Bari 
Uoab, according to their project areas, the duty being taken as 200 in all cases. 
In the new arrangement the fixed share allotted to the two older canals lias 
been abandoned, and the available supply in the two rivers distributed among 
the five canals according to the areas actually achieved on the two older 
canals and the Project areas, on the three new canals, and the tali deltas 




UPPER CHENAB CANAL. 


WORKING RECORD. 
1921-22 
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•2V. S. — Tho intercepts in red nrea give tlio Khorif irrigation each year. The discharge are measared at 
Mcrala the head of canal and give averages for each orop, hot from and after 1921-22 they 
are mean discharges calenlated on total number of days in the season. 

The dnties are derived from these areas and discharges. 


Bboter'Zineo Jamaiy} 1933.— HeL576Z-4 . 510 



hctiially attained on eacTi canal. The followinsr, table shows the percentages 
of available supply allotted to each canal according to the old and now ar- 
rangements : — 


Canal. 


Old percentage. Ncnr percentage. 


Lower Chenab 
Lower Jhelnm 
Upper Jhelnm 
Upper Chenab 
Lower Bari Doab »• 



48 

17 

4 

8 

23 


It will thus be seen that whilst the Upper Jhelum and Upper 
Cheaab, which are in the main feeder channels, remain the same, the Lower 
Bari Doah gains 6 per cent, by the new arrmgement whilst the Lower Ohenab 
and Lower Jhelum lose 4 per cent, and 2 per cent, respectively. 

The rotational programme worked satisfactorily the actual river sup- 
plies exceeding the minima assumed in the programme. 

At Gujranwala, the centre of the irrigated tract, the total rainfall re- 
corded during the season was 13‘ol inches against 10-20 inches in the 
pre-nous year, while in the rahi season it was 1*67 inches against 2*39 inches 
in the previous year. The total area irrigated in the two seasons was 655, 421 
acres, of which 641,982 acres were successfully matured. The poroeutage of 
remission was only 2. The total water-rate assessed was Rs. 81,29,876, or 
Es. 4’88 per acre. 


6. The following table compares the areas irrigated during the year 

with preceding years anl with the Project 

AreaMwtoa— foreCBSt t — 

Kharif 1921 . 

Babi 1921 . 22 . 


I 

Year. Kharif, 

t Acres. 

1917- 18 ... ... 245,110 

1918- 10 ... ... 204,694 

1919- 20 ... ... 303,846 

1920- 21 ... ... 310,141 

1921- 22 ... ... 341,264 


Babi, 

Total, 

Project 

forecast. 

Acres. 

Acres. 

Acres. 

137,826 

382,935 

648,367 

222,170 

426,864 

648,867 

238,8n 

542,656 

648,367 

291,206 

601,347 

648,367 

314,167 

665,421 

648,367 


The total area irrigated included 612,749 acres in old proprietary vil- 
lages and 42,672 acres in new colony villages. It will be seen that the Pro- 
ject forecast has now been exceeded and even Mr. Purves’s forecast of 
726,000 acres in the Completion Report is not very off, whereas Mr. Wood’s 
forecast of 530,000 acres has been left completely behind. The effect of the 
construction of water-courses during the last two years is plainly visible, and 
the remodelling of the canal shortly to he undertaken in order to meet the 
enhanced supplies required by the final zonal orders will further increase the 
capacity of this canal as aa irrigating machine, and probably oven a million 
acres annually -wheu the canal is fully developed is not too much to hope for. 
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7. The gross revenue (direct and indirect) amounted to Rs. 69,45,910, 
„ . the "working expenses to Rs. 19,70,815, “and tlie 

eollcetions— ^ 


Bn6i 1020.21. 
Khartf 1921. 


Financial rcnita base.! on collection,- revenue to'Rs. 49,75,098 or ' 13'96 per. cent. 

on the capital outlay. Last year the percentage 
was 3*09 only — this big increa?e is mainly duo 
to a credit of shout E-s. 5,000, afforded during the year on account of indirect 
receipts for interest on sale-proceeds of waste lands benefitted by the canal 
and of Hs. 37, »8,000 for the land revenue duo or dependenr. on works. The 
latter figure relates to this year and the. previous years. 

8. On the 13th August 1921 the second highest flood on record, since 

the construction of the weir came down the 
General romar e Clienab rivoi*. No great damage was done ex- 

cept that the nose of the upstream divide . groyne collapsed owing to the 
interior sand filling being blo"wn out^ by the big head of water against it. 
This has now been replaced by a solid stone nose. The system of seepage 
drains and cuneltes to relieve water-logging along Alain liine Upper below 
Merala is proving efficacious, but its working is some "wbat hampered by the 
obstructions put in by zamindars in the nullahs in order to secure flow irriga- 
tion during the Icliarif. . This question has been taken up and a Fchemo for - 
constructing minor channels from the • canal to replace the irrigation done 
from these nullahs is rxnder investigation. Tlic Aik nullah problem still 
remains unsolved, but as far as the caual-irrigated tract itself is concerned, 
it has been agreed to construct drainage crossings on the Nokliar Branch and 
its distributaries, whereby tbe floofting now occasioned by the overflow from 
tbe nullah will be entirely relieved. Water-logging unfortunately continues 
to spread along tbis canal. In addition to tbe reach along the Alain Line 
Upper below Alerala, and that near Oliicboki Alallian, Alain Lino Lower, 
other areas near Harpoki and at the tail below Alangtauwala are becoming 
affected. Drains are being projected to relieve all these tracts. The ques- 
tion of working the Sambrial- Alerala Railway for timber traffic still remains 
xineettled. 

No progress has been made on the Hydro-eleotric Sohemo by the 
Punjab Hydro-eleotric and Industry Develop mont Association, 

■' The question of remodelling this canal so as to enable it to take the 
enhanced supply required by the final zonal orders and by developments on 
the Lower Bari Doab Canal is in hand, and it is hoped that the work will he 
started in the cold weather of 1922-23- At the same time the raising of the 
weir crest at Alerala is being considered and it is hoped '^cliafc the work of 
.raising one bay, at least, will be done during the season. 

LOWER OHENAB CANAL. 

S East OiiiCLE— -R ai Bahadur AIr. B. P. 

Tarha 

West Circdb— AIr. B. K. Nariha>-.) 

1, The expenditure (direct ^nd indirect) amounted to Rs. 1,60,923 

which raised the capital outlay to Rs. 3,32,25,707 
CaF«tai Account which wos spont ou raising a ad altering the 

Khwrif 1921. -^vire ropeway across the Khanki Weir and re- 

Ra&i 1921 - 22 . modelling gates of Khanki undorslnices. 

2. A sum of Rs. 1,63,015 was spent on improving facilities for regu- 
^ ^ , lation, distribution and drainage, the followinff 

xtonsTouBBu impro\oinca «. being tho more important woi'Jcs Carried out : — 

raising spur E, river Cheuab at Khanki, constructing a bridge over inlet at 
R. D. 55,310-Left Alain Line, and a godown in workshop compound, for East 
Circle ; remodelling gates of Khanki undersluices, head regulator of Nasrana 
distributary and outlets of Teku and Bhangu distributaries ; moduling Dhaular 
distributary j and readjusting outlets on Bhangu Branch. 

3. The expenditure of Rs. 9,51,882 was incurred on ordinary repairs as 
„ . . as on special w'orks, such as ; — repairs to 

Maioteoancd ana repairs* 

npstraam nose of guiue bund, downstream floor 
of undersluices, berm of divide groyne nose upstream, loose stone berm of bay 
Nos. 7 and 8 of Khanki Weir, and right retired embankment. 



SCALE FOR TWO RED CURVES 


UPPER CHENAB CANAL. 



jW. B.—Tho intercepts in the red aren allow arrears of interest which, added to the capital, give the sum 
at charge. 

The intercepts between the hlack carves give the not income each year. 

Construction commenced in 190!i and the canal was opened m 1912. 

!Ihis canal being one of the triple project canals its financial rcrord, considered 
atone, is largely fictitious. The financial record of the triple canal project os a 
whole is shown on n separate diagram facing page 26. 


Photo Zlnco. November, i 92 i.—Sto.Erei- 4 .sia 


SCALE FOR TWO -BLACK CURVES 






Xnture 
demand — 


of seawn nud state of 


4 The' rainfall ^vas fairly good and favourable for both Marif and 

rabi crops. ' The monsoon brokh e^rly' and gave 
good showers. It relieved the situation caused 
by the previous bad season arid helped the 
growth of green fodder. The canal was' olb'sed 
for seventeen days in the kharif season and one 
day in the rabi season. The water supply was, on the whole, satisfactory. - 

. The following table gives the rainfall of the year for leJiarif and rahi 
separately, as compared with the rainfall of previous' three years 


X*or^f 1921.' 
Sahi 1921-22. 


Mean for 

Ly-allpnr 

Jbang. 

Gnjranwala, 

SheikhnpnTa. 


Inches. 


Inches. 

Inches. 

Inches. 

Kharif ... 

9-82 


g-gn 

14-00 

8-60 

Kahi 

101 


1-69 

1-48 

V02, 

Total 

10-90 

10-45 

16-48 

9-62 





1 ' 

^ ; 

1018-19 ... 

6-07 


7-92 

11-08 

1919-20 ... 

11-26 


10-49 

i 

19-67 

1920-21 ... 

8-11 


’ ^ 5*8.5 

1 

H-98 


B. The following table compares the irrigation with the average of 

flin f.wn nrnvtAiie nnrl with the figlirO^ 


Inigation— 

KhaHf 1021. 
Xabi 1921.22. 


the two previous triennia and 
for 1920-21 


» 

Cnor. 

^AVEttAOE OP IDE 3 YEAnS EKDIMO | 

ADEA IBBIGATED DUBIKG 

1917-18. 


1920-21. 

1921-22. 


Acres. 

Acres. ' 

Acres. | 

Acres. 

kharif 

6g8;2Sl 

- 820,962 

834,149 

864,449 

liabi 

1,684,418 

1, 660,84s 

1,561,827 

1,706,483 

Total 

2,282,044 

2,896,800 

2, '>96,976 

2,560i932 


The area irrigated during the year under review as shown in the above 
statement w'as a record' one. The crops were good, particularly the rabi 
crop.s. The prinoipal areas were — 


Sagarcano 

Cotton 

Maize 

"Wheat 

Toria and Sareou 
Onm 


Acres. 

09,682 

... a26;022 

... 106,174 
... 1,087,496 
... 300,966 
... 0G;94l' 


• • • 



















During the year 2,052,947 acres -were matured in the Colony area and 
491,107 acres in old established estates. 

The Tiharif duty was 99 acres and rabi duty 212 acres, as compared with 
88 and 206 acres, respectively, in the previous year. 

Eemissions. — In Tcharif water-rates on 9,277 acres were remitted. Of 
this area 6,462 acres were damaged by insects and blights, 819 acres germinated 
badly and the balance was remitted on account of various causes. The re- 
missions granted during rahi amounted to 7,601 acres ; of these 1,525 acres 
failed owing to bad germination and 1,419 acres had poor crops because of bad 
soil. 

6. The net revenue amounted to Bs. 1,39,40,894 or a return of 41*96 

Financial resaltB based on collection*— pgj. qjj gjj Outlay of Es. 3,32,26,707 aS 

Sabi 1921 -as, against 44*87 per cent, in the preyions year- 

7. The yield of American cotton was not very good. The irvigatora 

attribute it to deterioration of seed, but the 
Agricultural Department was of opinion that 
the crop would have been better if it had been given late waterings in Octo- 
ber and November. They consider that owing to the high prices for foodstuff 
the irrigators used part of the Tmter during these months for sowing wheat, 
instead of giving it to their cotton. The low price and poor yield of cotton 
has reduced its popularity with the irrigators. 

An experiment for supply of water on the Delta System was started on 
the Kot distributary fi’om »'abi 1921-22, but it is too early to say how it has 
worked. 

The deterioration of the foil due to rise of spring level received parti- 
cular attention. A scheme for irrigating the lowlying area on the Ohiniot 
distributary by lifting water from wells liydro*eleotrically was worked out in 
the rough, but it was found that the existing conditions did not warrant the 
expenditure. 

Similar investigations for the area on the Ddhoki distributary are in 

hand. 


The proposals to restrict irrigation from the Hahzabad, Ohhatini and 
Kot Nikka distributaries to the hhavif season only have been investigated 
and are under consideration. 

The extension of Kalerwala Drain to relieve the swamps near Paleh, 
Kot John J3ux, Chakanwali, etc., was also investigated and sanctioned. 

The effect of these and previous improvements was noticeable, as 
several villages, e.gi., Obak Chatta, Muradian, etc., which had ^stopped taking 
canal water and had complained of damage, have been clamouring for increas- 
ed and improved irrigation facilities. 

The problem of exclusion of silt, and its equitable distribution between 
channels received attention. The new undersluico gates at Khanki consider- 
ably helped regulation, but the canal closures due to silt movements or floods 
.are still too frequent for good irrigation and proposals for altering the gates 
of the Eegulator have been sanctioned. 

In order to make the silt in canal water serve a useful purpose, several 
silting tanks were worked during December and are reported to have deposited 
about 4,U00,0U0 cubic feet of silt. These deposits have not only reduced the 
silt trouble lower down, but have also strengthened the banks and rendered 
them safe. 

In spite of high prices and scarcity labour is difficult' to get and keep* 
During the year some was imported from the Hoshiarpur District. 
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UPPER JHELUM OANAL. 


(Stjpbbintendikg Engineer —Mr 0. Quinn Young.) 


1. The total expenditure (direct and indirect) amounted to Rs. 54,260, 
_ „ , , raising the total capital outlay to date to 

CnpiuiAccotint- Rs. 4,'45.61.917. This does not include Bs. 31,969 

recovered from cultivators on account of the 
“• * ’ ' cost of water-courses and a credit of Bs. 31,083 

received under suspense and receipts on Capital Account which was also 
spent during the year. 

The principal works carried out were— sinking a well in Assistant 
Engineer’s compound at Aurangabad; excavation of certain minors in Phalia 
Division ; constructing outlets on Mianwal and Phalia Distributaries, and 
village road bridges at B. D. ll.aiiO Aki Minor, water-coursos, boundary road 
culverts and 3 subordinates' quarters in Qnjrat Division; demarcating drain- 
ages, Plialia Division ; and manufacturing bricks departmontally in the Phalia 
Division. 


Expenditure amounted to Rs. 1,^7, 479 asainst Rs. 75,601 i»i the 
previous year. The works carried out were 
small and call for no special mention. 


lixltntlonB and Jmproromenis. 


Maintonnneo nod rapitin. 


3. The expenditure inouiTed amounted to Rs 0,89,214 compared with 

Ra. 4,06,710 in 19‘-10-21. Tn addition to ordinary 
repairs, special repairs were done totlie Jaba 
and Suketar No. 2 level crossings, and the Shadiwal (Bhimber) weir damaged 
by the monsoon floods of August. 


Katuro oC >■ «aon and state of Ucmnnil 
and Snpply— 

X*arf/192I. 

JlaOi JOSl-SS. 


4. The following statement shows the 
rainfall registered during the year at seleotod 
stations, as compared with the averages of past 
years 




RaINFAT.!, FOn THE yr.A,B 1021»2S. 

*• 

1 

i 

1 

; Average 

Stslioii 

« 

Rlvieion 

Khar if. 

1 ■ 

^ 1 
Rali, 

Total. 

for past 

1 7 years. 

Mangla ... 

Jholuin 

1 

Inches. 

23-08 

Inches. 

2-11 

Inches, 

25-19 

Inohes. 

30-07 

WasBn 


21-02 

0-M 

21-40 ■ 

12-40 

Basal 


20-6.3 

0-27 

20-80 

lO-OtK 

Faaranwala 

Guiriit 

20-02 

1-13 

21-1.') 

13-03 

Karariwala 

1 

Gujvat 

2'l-28 

1-18 

36*46 

12-36 


Tho-rainfall was greater than that of the previous year , the supplies 
in the Jheluin river were adequate, and the demands on all the three canals, 
Upper Jheluin, Lower Jhelum, and Lower Ohenab, were adequately met, 
except for the period loth November to 13 th December. 


This is the sixth year during which the waters of the Jhelum and 
Chenab rivers have had to be shared between the five linked canals, namely, 
the Upper and Lower Jhelum, the Upper and Lower Ohenab, and the Lower 
Bari Doab Canals : and l.he policy now adopted is to base the forecasts of 
supplies, ■ to ho given to these canals, on the lowest discharges which the 
two rivers have carried during the ro6i months ; and this method, so far, has 
proved the most satisfactory means of forecasting and proportioning th? 
supplies of the rivers. 
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Area irrigated— 

Kiarii 1921. 
Sa&i 1921-2S. 


6. The figures below compare the areas 
irrigated and assessed ivith those of preceding 
years and with the project forecast -: — 


• Txaub. 

Abba rsBiOAns. 

Abba aesbbbbd 

Project 

torecsst. 

Kharif. 

f 

Sabi. 

1 Totnl. 


Sabi. 

Total. 




Acren. 

Acr«<i. 

Acres. 

Acres. 

Acres. 

Acres. 

^cres. 

1919-20 

*•* 

- 

130,851 

10S,000 

298,857 

129,012 

10‘’.981 

296,993 

348,000 

1920-21 



196,290 

253,899 

345,189 

134,036 

204,081 1 

388,119 

346,000 

1921-23 

1.0 


102,032 

196.535 

8,68,607 

168,897 

102,896 : 

361.' 92 

348,000 


The results showed an increase of 4‘13 per cent, over the previous 
year’s figures and the project areas achieved and surpassed. The hunger for 
irrigation is now established on the Upper .ihelum Oanal ; it will continue 
and the probabilities are that it will always bo appeased, as the supplies are 
adequate for the demand. There is an area of 42,.')07 acres of allotted colony 
land, the whole of which is irrigated from the Guirat Branch and all of 
which is un der cultivation to the full estent proposed. These lands receive a 
copious water supply at present. Tte Purest Department hare commenced 
operations on a plantation irrigated from theBhallowal distributary, 

Gujrat Branch. The ultimate area under forests is to be 6,074 acres. 

6, The gross receipts amounted to Bs. 21,62,806 and the working 

expenses to Es. 17,36,809, giving a not revenue 
Financial re»nUs hM«a on collections— of Rs. 4,25,996 or 0‘96 pcr ccnt. On the Capital 
1 ^ 20 - 21 . outlay. This shows an improvement although 

' the working expenses were very large due to 

speoial repairs and extensions done during the year to the throe level 
crossings in the upper reach of the canal. Those works suffered damage from 
the heavy floods of August 1921, and it has also been nocessiry to strengthen 
them against bed scour of the torrents Ti’hicli they carry across the canal. 
Year by year these torrents have been lowering their beds, and the design of 
the works have had to be modided to suit the new conditions. 


A further source of heavy expenditure was the Bhimber Weir nt the 
tail of the canal, A flood in August of much greater volume than ivas ever 
anticipated did some damage. This was repaired, and further measures were 
sanctioned for strengthening the structure during the next official year. 

Considerable sums of money were spent in combating the water-logging 
in the lower reaches of the canal by means of seepage and surface drains, which 
have jjroved very satisfactory. 


Gencrail romsTlcs. 


The advance in irrigation has been very welcome, and the area now 

irrigated annually is somewhat in advanco of the 
figures anticipated in the project. The irrigation 
is now established, and there should be no retrogression ; years of heavy rainfall 
might result in slightly lesser areas of hharif but, on the other hand, apprecia- 
tion of the value of the higher class crops, such as rice, cotton, sugarcane and 
maize, is increasing, and these crjps should gradually I’eplaoe those purely, and 
at present largely, grown for fodder. 


Last year it was pointed out that the two Snketars and the Jaba level 
OTOSsings were weak as regards their weirs. Tliese suffered in the heavy 
floods of •lul}’’ and August. -The .lafaa and Suketar iVo. 2 have been repaired 
and considerably strengthened. An estimate amounting to Es. 2’.o0 lakhs for 
strengthening Suketar No. 1 has been sanctioned and w’ork will be completed 
during the winter of 1922-23. All the numerous syjphons and culverts which 
pass drainages across the canal were very severely tested by frequent and 
heavy floods in July and August ; and .nil did the duty required of them quite 
efficiently. 

It is regretted that water -logging to the right of the canal is spreading 
but as the country near the canal slopes rapidly, and there are many drainage 
















□ PPER JHELUM CANAL 

WORKING RECORD. 

1921-22 



Tbc discharges arc measured at canal head and arc averages 
for each crop, hot from and after 1921>22 they are moan dischargea 
caloalatcd on total number of daya >n the eenson. 

The duties are derived from these areas and discharges. 

Photo, Zmeo. January, 


SCALE OF DISCHARGES 



UPPER JHELUM CANAL 

FINANCIAL RECORD 

1921 -22 


RS. R& 

LAKHS LAKHS 



if. .B.— The intercepts in the red sree show arrenrs of interest unpaid np to end of each jear. 
nhich being added to the capital give sum at charge. 

The intercepts bctarcen. the black corves git c the net incomo each year. 

Construction commenced in 1907 and the canal vras opened in 19l5 
Tills canal being one of the triple project canals its financial rocord, considered 
alone, is largely fictitious. The financial record of the tnplc canal project as a 
srbole is shovro on a separate diagram facing page 26.’ 

Photo, Zinco January, t933,<-iro.576i 6 fiQ 


SCALE FOR TWO BLACK CURVES 




SCAUE FOR TWO RED CURVEO 


TRIPLE CANAL PROJECT 

UPPER JHELUM, UPPER CHENAB AND LOWER BARI DOAB CANALS COMBINED 

FINANCIAL RECORD 



N, intercepts in (ho red area Bhotr arrears of interest unpaid up to end of each fcar. 

rrliicli heing added to the espital giro snm at charge. 


The intoicopta bcti/con the black carres giro the net income each year. 


Kame of Canal. ' 

Conittnction conmenccil in. 

Canal <rai openect in. 

Ihper Jheliini Canal 
Ulipcr Clienah Canal 

loss 

1916 

1905 

1919 

Iiower Ban Boab Canal 

loor 

1913 


Thoto. Ztoco. lannotyv lg23.>^a5TEi-B sie 


SCAUE FOR TWO OUACK CURVES 
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from 'the Pahbis ^rhich eventuallv reaoli either the .Thelum or Ohenab River* 
or spread out away from the canal, it is not a diflScult matter to cope with this 
evil of water-logging. The method adopted is to intersect the afiPected areas by 
surface drains and drop these into one or other of the natural drainages. 
"Wherever adopted this method has proved most satisfactory in drying the 
areas they serve. 

LOWER .TilELTJM CANAL. 


(SUPEUINI’ENDING EnSINEBB. — Mr. J. P. CoOK.) 


1. The expenditure (direct and indirect) amounted to Rs. 6,08,236 

which brought the total outlay to the end of the 
year to Rs. ’3,79,38, 712. 


CnpUnl Account — 


X/iori/lOSl 
Ttali 1921.22 


'1 he expenditure was incurred chiefly on constructing a rafting bay at 
Rasul, remodelling of Iho main line Rnttoknla distributary and of the Southern, 
Northern and Sulki Brar.ohos with their distributaries ; constructing a. block of 
junior clerks’ quarters, 2 Upper Subordinates’ quarters, Compounder’s quarters 
at Shabjiwana and a telegraph ofliee at ITadda. 

2. Expenditure amounting to Rs. 2,24,030 wns incurred chiefly on 

: ^ 1. 1. x_ o 


strengthening the weir crest, bays 2 to 8 ; Bell’s 
bund on right flank of the weir, raising upstream 


ExUmoociind niprovcmonn buiul On right flank of the weir, raising upstreaiu 

divide groyne of the weir ; ohiainiilg ard erecting 1 Venturi Meter and 10 
Kent “ O ” Modules for the Rurala distributary ; remodelling Mills at R. U. 
64, ( 00 feet, Northern Branch, and improving the Western Station Canal at 
R. D. 249,299—260,903 feet. 

3. Expenditure to the extent of Rs. 3,22,617 was incurred on the 

annual maintenance of channels and on special 
Muint«.nco nn.l repair.. following WOVks t— left T spur doWU- 

stream of the weir ; downstream groyne and Bell’s bund at Rasul ; foot-bridge 
at R. D. 17,000, lilnin I/ino ; Main line hanks ; constructing 3 inlets near Ala 
and berm cutting Ohennh escape. 

4. The following table compares the rainfall with that of the previous 

. , ,3 years : — 

Natnrc of fea’on ninl -tntr of dcmnnil * > 

■ nnd onpply — 

AAori/lpai 
* Half 1921-22. 


Yk.mi. 


. Dietrict. 

SC.IROU. j 

1 

1 

inis-iP." 

1919-20. 

! 

1020-21. 

1021-12. 



Inchee. 

InoheB. 

Inches. 

Tnobes. 

■ l.nlipiir ... 

Khartf 

5-38 

9*50 

1 1 

6-80 

18-33 


Jialii 

2*30 ' 

‘ .3-08 ' 

1 

0-lG 

1 3-43 

TV 

Total 

7 -(18 

j 12*58 

C-10 

21*76 

.Thnng 

Kharxf 

5-H! 

1 

7-7« 

S3C 

13-76 

- 

Rain 

2 47 

2-C'i 

0*23 

1 6-2 


• .Total ... 1 

i 1 

7-33 

10*4,1 

C*59 

15-38 


There wns lililc or no rain till July. In thst and the folTowing month the 
rainfall was above average. In Sopleinbcr a few falls of rain facilitated 
ploughing. October and Novomber were almost rainless, but rain fell in 
J anuary and greatly benefitted the crops. On account of the excessive rain- 
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fall, the cotton crop suffered and in certain areas quarter remissions had to he 
sriven. On the other band the ^abi was above average both in quantity and 
quality. 

The river continued abnormally low during the early months of the 
year, but the supply cf water during the fehortf season was ample. Durinsthe 
rail season rotational turns had to be resorted to bnt to a lesser extent than 
usual. 

The Oanal was closed at its head for 2t days during the Tcharif and for 
16 days during the season. Except for a.six days’ closure on account of a 
breach in the Main Line, these closures were due to there being no demand for 
canal water. 

Tlxe total area remitted was acres (hharif 3,359 and rabi 1,514 
acres) including l,4i4-9 acres (Jtharif l,n4<l acres and mbi 4<031 under the 
tenancy rnlos. Tn the previous year an area of 13, ^'65 acres was remitted 
which included 2,178 acres upder tenancy rules. 

Ar^ irrisatrf— R. The following tahlo compares the area 

Khnrtj l^2u * 

Habi 1921 - 2 ?, 


irrigated and assessed ! — 


Ateraoi: or ran Tnnrn 
TEAas Exnrxo 



.A.ur.x inata.ATr.o 
Dnaiao 


1021 -S?. 


Acres. 

280.700 

082,515 


800 , 4-72 82 . 2, 021 872,215 


The increase in the .area irrigated was clue chiefly to the remodelli ng of 
channels. 

G. The gross receipts (direct and indirect) amounted to Ha. 44,79,827 

Pi,.-.nci,i rcTOitsbnccc on coiioction- tlio Working exocnsos to Hs 14,85.599 leaving 

na»i 1920.51. a revenue amounting to Hs. 29,9l-,22S. The 

xsnriyiosi, retum was 1 6*72 pcF ocnf. on the total capital 

outlay as against 19’17 in the previous year. 

The financial results for the year compare ns follows with the .averages 
of the preceding triennium : — 


Average of the 
Iricnnium ending 
1920 - 21 . 




Pirccl Jleeeiptg, 

OcenpierE' rafep 

Miscellaneons receipts ... 

To til Direct Receipts 

Total Indirect Receipts 

Total Direct and Indirect 

Charge to Revenue 
Net Revenue 
‘Percentage on Capital ... 

Xei Revenue less interest 


27 , 09,307 

80,815 


27 , 90,182 


15 , 27,270 


43 , 17,458 


9 , 77,559 

3 . 3 , 39,899 

19-27 

20 , 00,699 


27 , 83,841 

94,070 


28 , 78,517 


15 91,726 


44 , 70,243 


14 , 02,360 
80,07 883 
■ 16-77 
23 , 90,910 



















LOWER JHELUM CANAL. 


WORKING record. 
1921-22. 



N.If . — ^Tho inlcrcf>pt<; in ro(J nreii give the Khnrif irrigation caoh year. The discharges are inensnred at 
mile 14 of the main canal and give averages for each Cro|^. bni from and after 1921-22 they 
lun moan discharges calculated on total iininhor of days in the season. 

Tho duties arc detired from theso areas and discharges. 


Fhoto. 7fuco. January, 19 * 3 .— No.576Z-7.j h 


SCALE OF DISCHARGES 




SCALE POR TWO RED CURVES 


LOWER JHELUM CANAL. 


RS. 

LAKHS 


FINANCIAL RECORD. 
1921-22. 


LAKHS. 



— The intercepts in tlie red area stion arrears of interest ^rhicb, added to the capital, give the sum 
at charge. 

The intercepts in the bloc area gire the accnmnlated profits. 

The scheme was commenced in earnest in 1898-99 and opened in 1901. Until 1905-0C the canal did not 
pay anj interest on its capital cost this being due to free remissions of rrater rates on novr irrigation. 


Photo, Zinoo, Jaanoiy, < 933 ,-^ 0 , 5761 - 7.510 


SCALE FOR TWO BLACK CURVES 
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(a) The a^rioultural and obhef coniitiotis of tlip year have been 
Qaaeral remirka. described ia paragraph i of this report. 

(b) A very heavy flood passed B-asul on 13th August 1931. The 
gauge downstreana. of underslnices rose to 7l9‘0 and the discharge was calculat- 
ed to be about 679,0 )0 cusacs. This was the biggest flood since the construc- 
tion of the Oanal. 

UPPER SUTLEJ INUNDATION CANALS. 
(Superintending Engineer— Rai Bahajjur Lada Wazir Ouand Chopra.) 

^ credit to this account of 
1921 - 22 . Rs. I,4i24i due to stock transactions. 


2. An exjienditure of Rs. 2,0ii6 was incurred on works of minor 

ExtODnioDB nnd inprarrments. ■* importance- 

3. A sum of Rs. 3,27,032 against Rs. 2,15,148 in the preceding year 

was s'jont. In addition to the ordinary annual 
Momtonincoani ropnirj. maintenance and repairs and silt clearance, some 

special repairs urgently needed for the etfioioaoy of the Canals were carried 
out. 


4. The river behaved in an unsa'isfaotory way and the rainfall was 

much belo-vv the average, tlowevev, by careful 
Lppi'y-’ watching and judicious distribution, the supply 

Kfiarif 1031. available was utilized to the best advantage. 

Halt 1921-32. ° 


5. The following table oomparos the irrigation of the year with that 
^ of the year 1920-21 and tho averages of the two 

Awa irri^afod- •_ 


Kh<irif 1921. 
liaii 1021.22. 


previous triennia 


^ Cnor. 

AVEnAQE POB 3 YEABS 
EKPINO 

'Abba ibrioated svrixg 

1017-18. 



1921-22. 

n 

1 Acres. 

Acres. 

• A ores, 

i 

Acres. 

Kliarif 

1 

158,882 

172,818 

173,619 

170,584 

Itttbi 

182,869 

136,500 

152,858 

106,366 

Total 


I 

.309,408 

326,477 

366,050 







The area assessed was 364,368 aores as compared with 314,451 aores in 
the previous year. The area remitted for failure of crops was 2,632 acres 
against 12,026 aores in tho preceding year. 


6. The gross revenue from all sources amounted to Rs. 7,78,691 and 
,, „ ^ . the working expenses to Rs. 691,352 leaving a 

itahi 1920 - 21 . net levenue of its, 87^233^ or a return or 4 76 on 

x*ofifi 02 i. the Capital Outlay. In the previous year the 

figures of net revenue and the porcentage were Rs. 2,86,366 and Rs. 16'64 
respectively, ihe decrease was due to an inorease under working expenses. 








7- The following tabic ahowa the date of opening and closing of the 
' canals, together with the corresponding dates of 

Genofal rcoiArKS ■ i • 

the previous year : — 


Ci»AU. 

HjitE 07 OrSVINO 

1 DaTI! or OLOSIXG. 

KPSIBE* or BATE THE 
Caku was iw rirow. 

19i0 

1021. 

1020. 

1921. 

1920. 

1921. 

Xstom 

! 

27th llav 

1920. 

20tli 

1921, 

May 

7tb October 
1920. 

lOtb October 
1921. { 

: i 

184' 

t 

142 

Xbanxrab 

... 

Ditto 

loth 

1921. 

May 

13th October 
1920. 

14tb Oetobor 
1921. 

1S3 

14.-I 

Upper Sobag .. 


Srd Uoy 1920 | 

17tb 

1921. 

May 

SOtb October 
1920. 

Ctb Septomber 
1021. 

1E2 

1S2 

Lower Sobag ... 


23tb May 

1920, 

IBlh 
^ 1921. 

May 

14tb October 
1920. 

25tb October 
1921. 

142 

164 


These canals will ultimately he absorbed in the Sutlej Valley Scheme 
the project for which has been sanctioned by the Secretary of State and on 
which work has commenced. 


SIDHNAI OANAL, INCLTJDI.<G KORANGA, FAZILSHAH AMD 
ABDUL HAKIM SUBSIDIARY OANALS. 


(SuPEHixTEKDiNG Ekginbkh — M il. H. F. AamoK.) 

1. The account for the year shows a credit balance of Rs. 2,H5. A 

sum of Rs. 1,787 was expended mainly on con- 

C*pMa\ Aoconnt — ..i a; ^ 4 . ........ 


structing a Telegraph Ofiicc at Rangho regulator 
and the suspense account was credited with 
Rs, 4,602 on account of stock transactions. 


K»arif 1921. 
B<i6il92t<22 


2 The expendituro amounted to Rs. 18,914 against Rs. 17,109 in the 
. preceding year and was incurred mainly on pro- 

E*icnrio«.«d improrcmcpts. needles and knrrios for rcgnlnlors on the 

Sidhnai Canal : brick pitching below fall at R. D. 9,600, Venoi distributary ; 
constructing fail cluster and outlets ou minor No. 2, Hittar distributary ; re- 
modelling outlets on Sher Singh Atinor of Rawon distributary and on Alakhduni 
Rashid distributary ; improving minor No. S of Alakhdum Rashid distributary ; 
alteration to fall in Baqirpur minor of Fazilshah canal ; and providing masonry 
outlets for minor No. 7 of the Abdul Hakim Canal. 


3. The expenditure amounted to Rs. 89,496 against Rs. 69,651 in the 

preceding rear. In addition to the usual main- 
.VninionnnM and repair^. tonaucc of‘ channels and buildings, expenditure 

was incurred on : — ^providing 600 needles for special repairs to downstream 
talus and to upstream apron and protection to foundation of divide w'all up- 
stream of the Sidhnai Dam ; strengthening banks of Chaw'an distributary, 
MungaAvala distributary, and its minor No. 6, Bhaiiii minor and minor 11 of 
Rawan distributary and minor No. 4 of Kukarhatta distributary. 


4. 


jUdSi 1921-22. 


during 


The rainfall was 4' 11 inches during hJiari^ and 2‘09 inches 
, ^ , , , rahi as compared with 7’14 inches and nil, re- 

•mdenppiy— speotivcly, foF the proccding year, and average 

of 5’14 inches and 1'36 inches, respectively, for 
the last 58 years. 


"Water did not arrive at the head of the Sidhnai Canal till the end of 
July and as the rainfall during July and August was below normal the fcAort/ 
season was a poor one. The area irrigated was very much below normal and 
consisted of crops, siioli as hiira, juar, etc. Tiiera was great scarcity of fodder 
^n the early part of the /cAiri/" season and great mortality among cattle. Water 
supply in the river was good during the latter part thereof and early part of 
rabi and a very heavy rabi crop was put down which was greatly benefitted by 
the rainfall which was above normal. On the whole, canal supplies were above 
average during 7'ahi and outturn of rabi crops was slightly above normal. 
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5. The following table compares the irrigation effected on the whole 
Area, hri ated— systcm with the figUTcs of the year 1920*21 and 

of the averages of the previous two triennia : — 

Sati 1 DJ 1 - 2 S. 


Avuraoe or S ybahs bkdiko Aeca iBitTOATnD dorihg 


Ceop, 


1917-18 


1920-21. 


1920-21, 


1921-22, 


Acres. 

( 

Acres. 1 

Acres. 

Acres, 

121.180 

7.11,216 i 

1.12,688 

86,767 

174.3.H ■ 

]0P,S47 ' 

77,818 

157,286 

295,716 ! 

* • 

2 ! 1 ,003 j 

210,006 

244,058 


Kharif 

Ttahi 


The failed area in Itharif amounted to 2'i,732 acres or 30’8l per cent, of 
the total area irrigated against per coni, ol’ tlie preceding year and in 
raht to 24,070 acres or 13"30 per cent, against S-t’S3 per cent, in the preceding 
year. 

The total areas irrigated and matured wore in excess of those of the 
preceding year. 

6. The gross income from all sources amounted to Us. 2,70,023 against 

. , „ Es. 4<,01,251 in the preceding year, and worlting 

expenses to Ps. 2.03,736 against Es. 1,05,960 in 
aa 6 no 26 - 2 t. 19i0-21. The net income was, therefore, Rs. 06,287 

or 4 ’96 per cent, on the capital outlay, against Rs. 2,35,301 or 17'65 per cent, 
during the preceding year. The decrease was duo to an increase of some 
Rs. 38,000 under worhing expenses owing to special repairs carried out during 
the year and a shortage of about 80,000 acres in the area assessed during the 
crops for which realizations were made during the year. 

7. No works of any magnitude are contemplated, but command must be 

/ restored in certain channels and this will involve 

Goncrai roinarts. Certain remodolHng.s Thd old typo of outlets are 

being gradually replaced by tlie standing ware flume typo Avhicli is eminently 
suitable for this tj^pc of canal. 

INDUS INUNDATION CANALS. 

(SUPEBINTENDING EnGINEBE— M il. IE. P. ASHTON.) 

. 1. The Capital Account was credited with 

Cnpltal Account. R 8. 1,666. 


2. A sum of Es. I,o7,4il0 was spent as compared with Rs. 30,746 in- 

curred in the preceding year. Tlic following 
Bxtcnsloni on nnp«)^cInen -vvcre the inoro im portant works carried out 

constructing a new head renoU for the Manka Canal ; proposed Manka groyne 
below Lundwala head ; making dams and closing Kharakwaln oreek offtake; 
extending Dhau Sikhani flood embankment from the existing Dhau Sikhani to 
new head, Manka Canal ; evtension of Hairo groyne across a creek ; construct- 
ing flood embankment 1921 ; digging a new head for Chibri Canal and con- 
structing the Dhundi Kutab groyne, 1922, below the offtake of Dhitndi Kntab 
Canal. 

3. The expenditure amounted to Rs. 2,63,986 against Rs. 1,62,695 in 

the jjrevious year. In addition to the ordinary 
Mmntcnntico an ropa r«, maintenance and repairs, silt clearance of chan- 

nels, raising and stiengthening of certain flood embankments, closing breaches 
caused by hill torrents and other miscellaneous works wore carried out. 

4. The average rainfall during Icharif and rabi w’ns 5*56 and 1‘88 inches 

. , , , , , , against 2*20 inclics and 0*11 inches, respectively, 

»iia «uppJy— of prooeding year and averages of 3'99 inches 

and I'o inches for the last 26 years, 

WSl-22, " 




so . 

The river gave ■saffi.cicu.t supplies to enable the various canals to be 
opened at the usual time as will appear from the following statement of opeu- 
ing and closing of the canals : — 



Massnwali 
Fazalwali 
Manka ... 
Slioria ... ' 

'Dbingana 
CMbti ... 

Sahiban 

Gainun 

Nnr Dhuiidi 
Dbandi Kutab 
Kadra ... 


Opening. , 


I .Iflfcb May 1921 ^ 
I 20th May 1921 
8th May 1021 
•Kith ilay 1921 
7tb May 1921 
8th May 1921 


Closing. 


24th Sept ember 
1921. 

25th Sept ember 
192b 

24th Sept ember 
1 » 21 . 

22nd October 1921 ... 

11th 15ov ember 
1921. 

80th Sep t e m b e T 
1921. 



I 6th May 1021 ... 30th Sept ember 
I 1921. 

Vl4tb May 1021 ... let October 1921 ... 

March 1922 Slst March 1922 ... 

; 1st April 1921 ... Slst March 1022 .. 

{ let April 1921 ... Cist March 1922 ... 

j 11th May 1921 ... 12th No v c,m her 


121 

126 

136 

ItS . j 

234 

145 


Later, however, the supply fell to a very low level resulting in loss in 
irrigation. At the end of July 1921 a very high flood came down the river 
and this added to by the hill torrents, which also came down in force, caused 
heavy damage to canals and crops. This flood equalled in some places, and 
exceeded in others, the maximum high flood of 1878. The Dli.au Sikhani flood 
embankment was overtopped and breached, the river spill water passed down 
the district from 6 miles above Kharakwala to Mithankote. The Talni em- 
bankment was also breached. The N ur Dhundi and Dhuudi Kntab Canals 
having favourable heads continued in flow with good supjilics throughout the 
cold weather. The hliarif crops, where not damaged by floods, were normal and 
the Dhundi Estate had an excellent harvest. 

B. The following table compares the area irrigated during the year 
. .... ^th the averages of the previous two triennia 

and the figures of 1920-21 

Soli 1021 . 22 , 



^ Khar if 
Bali 


Av£BAOB of S rSAES INDIXQ 

1917-18. 

1920-21. 

Acres. 

Acres. 

■ 109,745 

99,959 

, 07,412 

56,162 

177,157 

• 

165,121 


1920-21. 



249,402 


1921-22. 


• Acres. 

' 149,266 
77,705 


226,970 














finniicJnl rciralt* based oncollcctioiia — 
‘Habi 1820-Jl. 

Khaiif 102 K , 


^The decrease in Icharif Rrea. is duo to loir river during May and Juno and 
to abnormal floods both from river and hill torrents at the end of July. 

• The preliminary ivateringa for the rabi erbps were less than usual on 
account of tlie monsoon floods, and this aocouuts for the decrease under the 
area irrigated in that season. 

The total area remitted amounted to 5df,103 acres during Jehanf and ' 
1£>,1G8 acres during rahi and is attributed mostly to bad soil and flooding. 

The perconttigos of failure were 86‘20 and 19'di for kharif and rabi 
against 38’df and 3 J -d! in the preceding year. 

' 6. The total income from all sources was 1? s. G, 28,998 against Es. 6,26,379 

and the total cxpendii.urc under all heads amount- 
ed io Its. 7,82,173 .against Ra. 3,69,222 in thepre- 
ceding year, resulting in a (Icflcit of Rs. 1,53,175, 
a loss. of 6*15 per cent, on tlie capital outlay against a profit of Rs. 2,67,157 or 
8‘64i per cent, in the preceding j’car. 

The uncollected balance of assessment of occupiers’ rates was Es. 53,083 
against B.s. 7,201 in the preceding 3 '-car. 

7; The year under review was a disastrous one for these canals. The 

river was 'fory low during the early months of 
Ociictn ronmr e. the flow seasou aud vpvy high during the end of 

July aud heginning of A.ugu.st. Extensive repair, s had to be carried out and 
proposals worked out for protection of existing embankments by groynes. 

The Sori IjuiuI torrent came down in force and diverted the main stream 
at Eharakwnla, thereby rendering lire completion of the new head reach of the 
Manka Canal unnecessary. A groyne instead pf the now bead roach was sanc- 
tioned but this could not b'o complcl.ed as owing to river changes at the heads 
of the Kharakwala creek, tlic attempts to^ close the crook proved abortive. 
The work done, however, prevented the maui stteam from again entering the 
creek. 

The main trouble in this tract is that the river is moving steadily to the 
west and eroding eniuil heads nud eiubaulcmeuts and large areas are being thrown 
out of euUivatio » because of the subsoil water level vising above ground surface 
during thojjcriod of high river. 

Minor Irrigalionj Works. 

SB.ViJPTJU. niPEllIAL INUNDATION CANALS. 

(Siri’r.niKTj;NT)iN& ExaiNEUR— .Mr. J. P. Cook.) 

1. No expenditure was incurred on capifal works. 

• CapHfll Actoiinf — 

KTtarif 1021. 
i?alilP21-22. 

2. Expoiidituvc to ibo cslent of Rs. 2,909 was incurred, the chief item 

E^icneioa, nnd f ® 0^ improving the Wcstem 

station Canal. 

Pour othor works costing less than Rs. 500 each accounted for the re- 
maining Rs. y 30. 

3. Rupees 30,6d-l' wore spent on ordinary annual maintenance and 

Mnink«.«ce iuoluding silt clcarauces. 

4). The rainfall was 27*37 inches {]{hnr\f2\t‘Tii andrafn 2‘63 inches) 

against 7'G5 inches (Icharif 7'd)C inobes and rabi 
25 inches) in tlie previous year. In spite of a 
good beginning, the river was unfavourable until 
about the middle of Augusr, when a very largo 
flood occurred. Canal hanks were considerably damaged and low lying areas 
flooded, but any damage caused was fully covered by the resulting bumper 
rahi crop. 


Katiiro of eensons mkI afn^c of demnad 
aud supply. 
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The canals opened about the middle of April and closed in the third 
week of August. 


5. The area irrigated compares as follows with the averages of the 
Area {rriBatoJ— ptevious trienui'a and the figures of 1920- 

ZhQrit 1021. 21 ; — 

Bali 1921-22. 


Sbabok. 

AVEBAaB'FOa THBBB YEABS 
EXDIKG SlBT MaSOQ. 

Abba ibbigated dubikg 

VI 

1017-18. 

1920-21. 

1920-21. 

1921-22. 

• 

Acres. 

Acres. 

Acres. 

Acres. 

.«• ••• 

15,687 

16,188 

SSI 

9,608 


y 




Sa6i 

J>8,188 

16,687 

« • 

17,618 

Total 

38,720 

82,825 

SSI 

27,226 


The area successfully matured and assessed was 26,957 acres as against 
an average of i0,98u acres in the preceding triennium. 

Bevenue was remitted on 269 acres (45 acres in liharif and 224 acres 
in rabi) ; 228 acres being accounted for by short supply. 

The areas remitted during the previous three years were : — 


1918-19 


• s* 

4,755 acres. 


1919-20 

SIS 

s s • 

9,067 „ 


1920-21 

4 S S 

• •• 

5,576 „ 




Kharif, 

Bali, 

Total. 



Acres. 

Acres. 

Acre?! 

Area irrigated 

f •• 

9,008 

17,618 

27,220 

Area remitted 

#•4 

45 

224 

260 

Area matured 

SIS 

9, .503 

17,394 

26,057 


The gross revenue 

Pinsrclnl rcanlts basad on eollecMona 
JJoti 102O-2X. 
irSariYmi. 


realized amounted to Es. 61,822 and workin® ex- 
penses to Es. 90,623 resulting in a defimt of 
Es. 28,701 equivalent to Es. 12-76 per cent, on 
Rs. 2,26,021 the capital outlay up to date. 


These figures compare as follows with the average of the preceding 
triennium : — 


Details. 

Average for the previous 
three yean* ending Slet 
hlarcli 1 922. 

Actual for 1021-22. 

Receipts Direct 

* s s 1 

Rb. 

68,168 

Rs. 

47,707 

Receipts Indirect 

... 

20,583 

14,026 

Total 

«•« 

88,761 

61,822 

Working espenses ... 

• •• 

88,062 

00,523 

Net Revenue 

• 4 

' 009 

1 

— 28,701 

Percentage of net Revenue 

v« s 

0-31 

12-76 



















Tlie canals began and ceased to floTv* on the following dates ; — 

Geoctdl xemarkB. 


Name of Canal, 

Date of openinfr. 

Date of olosisg. 

! 

Number of 
days the 
canal was 
in flow. 

Baetern Station Canal ... 

18th April 1921 

i 2lBt Auipist }921 

91 

Weotern Station Canal 

14th April 19E1 

Ditto 

63 

Sabiival Canal 

16th April 1921 

24th Angnst 1921 

1 

1 8S 


GHAGGAll CANALS. 


(SUPEEINTBNDING ENGINEER — Me. 1. M. BOSTOOK.) 

Expenditure of Rs. 8,189 (Imperial Rs. 6,678 and contribution 
lls. 5^,401) was incurred on the construction of the 
out' houses at Moju Kbera and Jagmalera and a 
subordinates’ rcst-Jiouse at Moju Khera. This 
brought the outlay to date to Rs. 6,77,973 (im- 
perial Rs. 3,87,672 and contribution Rs. 2,90,401). 

2. The expenditure was Bs. 2,673 (Imperial Rs. 2,113 and contribu- 
tion Es. 560) and was incurred in rebuilding a 
beldai*’s hut on the Otu weir, and constructing 
on the borders of the Northern and Southern 


1 . 

Capital iiceonnt — 

mariflBZi. 

. 1921-23. 


hut 


Ezloniiona and imptOTOtnenta. 

double gauge reader’s 
Ghaggar Canals. 

3. The expenditure was Rs. 12,475 (Imperial Rs. 9,984 and contribu 
MaintenancoandMpain.. tion Rs. 2,491). In addition a Bum of Rs. 7,201 

® was spent by the Bikaner State. The expendi- 

ture was incurred on ordinary maintenance and repairs and silt clearances. 


4. Kharif, — The total rainfall was 14*12 inches (Jiharij 11*16 inches 

Kataro of .cason and .fata of den-ond 2*97 inches), against 6*95 inchos in the 

and supply— pxevious year. 

XRort/19Zl. * - 

Sahi 1921-22. 


The rainfall in the tract served by these canals was negligible before 
the monsoon broke in the middle of July. Subsequently good rain fell. 

Rali . — There wtw satisfactory rainfall as compared \rith the previous 
year. A small supply reached Otu lake on 2 ith July and was passed into the 
canals on 25th July 1921. In the early part of the season the supply in 
'the canals was fair. It reached its maximum in the 3rd and 4th week of 
August and then dropped rapidly. 

5. The following table shows the areas irrigated in the British and 
, , Bikaner territories during the last five- years 

E»a«yi92i. ending 1921-22. The area in the British territory 

naii 1921.22, includes that assessed by the Civil Department : — 


Ojop. 


Kharlf 

Sati 


Total 


1017 - 18 . 


1818 - 18 . 


Aan 6 .{ 

8.603 

| 12 . 32 Q : 


31.821 


^ 'I if 


lAereCaj 
1,677 
6, 881 


8,671 


[Aorea-jAcrtf., 
11 , 1601.866 
le . lll ' 8,603 


iAora :.{ 

106 


1818 - 30 . 


2,070 


30 , WllU , t 7 S 


1 , 2 U | 10 , 750 | 


1,313 ! iS , 830 ; 1 &, 2 »| 


| Aote 9 ,| 

7,263 

7 , 8 S 3 


lAaie..| 

1,276 

2,273 


t.eis| 


AsKvAorea. 


1820 - 21 . 


8 ,E 6 t 

10,331 


18,783 


8,015 

1,233 


AcreB.| 

2,307 

298 


13 , 250 ^ 1,583 


| Aaiet .{ 

11,322 

5.529 


16,641 


1821 


I 


[ Aoica . Aoreo . Attea - 


8,511 8,211 
0,428 1 1,842 


|lf,e52 

11,231 


16,860 1 6,181 


21 . 18 t 


Xorihem OlmHar Conall Kombar f 
) of dajB l 
, > aaBoH 

SaathcEaQhasevOanall iraa Ini 

J lloir- 


113 

122 


52 


39 


73 


71 

61 


84 

05 





































The area irrigated is smaller than that irrigated during 1917-18, but is 
appreciably larger than the area irrigated during any of the previous four 
years. 


The amount of occupiers* rates assessed 


was Us. 6,950 in hJiat'if and 
assessed trorked out-to BiS. 3‘22 and 


Bs.,6,024 in r/zdz and the rates per acre 
Bs. 2’50, respeotively. 

6. The operations of the year resulted in a loss of B,a. 21,066 which 

„ . „ , „ is equivalent to 6*43 per .cent, on the capital 

SaiiiB 2 o^ 2 U outlay compared witu a loss ox Bs. 27,811 eqiu- 

xharif 1921. ^ Talent to 7*28 per cent, in the previous year. 

7. Brom an irrigation point of view the year under report was a 

^ , favourable one as is evident from the irrigation 

Oenonl nmarkB. , , 

done dunng the year. 


WorlcinQ of Olinggar Canala in tlio 
Bikaner State. 

« * • I 


8. The following ' table of irrigation has 
been supplied by the State : — 


J * 

1920-21. 

1921-22. 

f t 

1 

Khar if. 

i 


1 Total. 

1 

Khar^, 

Rahi. 

Total. 

Northern Canal ... ... 

Sonthern Canal 

Total ... ! 

1 

Flow ... ... 1 

Lift 

Total as above 

Acres. 

1,888 

419 

Acres. 

153 

13.5 

Acres 

2,041 

554 

Acres. 

2,286 

1,055 

Acres. 

1,265 

5Y8 

Aores. 

3,561 

1,C33 

3,307 

288 

2,593 

3,311 

1,843 

b,184 

2,3C7 

• • • 

288 

• • • 

2,506 

3,341 

a ■ • 

1,843 

• • • 

5,184 

2,807 

288 

2,595 

3,341 

1,848 

5,184- 


The following ^ble gives the financial results of the canals in the 
Bikaner State as supplied by the State officials: — 


Fnrticnlars. i 

1 

! 1920-21. 

1 

1921-25. 

Water-rate 

Miscellaneous 

Receipts. 

• «« 

••• « 

• « • 

Rs. 

2,735 

325 

Rs, 

10,803 

277 


Total 

• « • 

8,000 

11,080 

Establishment 
Other expenses 

JFarkinff Expenses. 

• ■ ■ ■ • • 

• • • 

« « « 

3,218 

8,088 

3,362 

7,200 


Totol 

• • • j 

11,306 

10,562 


Profit or Loss net 


—8,246 

-b 518 


On the basis of these lignres the Bikaner Staie derived an insignificant 
, profit of BiC. 0'18 per cent, oh the working of the canals for the year on the 
oohtribution capital account jof Bs. 2,90,401 to date. 


LOWBB, SUTLEJ INUNDATION! CANALS. 
(STIPBRINTENpiN& EnOINBEK — Mr. H. P. ASHTON.) 


Capital Aeeoaut— 
KhariflBXl. 
Xabi 1921>S2. 


1. No Capital Account is at present kept 
for these canals hiit the question of doing so 
in the future is under cousideratibn. 
r 


































2. The expenditure amounted to Es. 71,820 against Es. 3,29,316 in 

•? 1 preceding . year and was incurred cHefly on 

. , a new diversion for the TTaiiwan panal through 

Jaihlera creek j silt clearance Jiwa:^e Greek ; a new head channerfor Moham- 
madwah Canal ; and Excavation of f he Luddan diversion, Mailsi Canal. 

3. The expenditure amounted to Es. 1,47,326 against Es. 1,10,463 

jraintennnee .ndiropairs. , ' “ preceding year aud was incurred on ordi- 

nary maintenance of channels, buildings, silt 
clharancOs, widening and strengthening of certain channels, &o. 

4. The rainfall during lUiarij and roSf was 4’39 and 1*17 inches, 

.Ustnro of kosson end stole of domond respectively, against 6-03. and O'OB inches, res- 
aod supply-- pectively, in the preceding year and averages 

noir^aV^-lk ^^® years of 4'79 and 1'2 inches. 

The following statement gives the dates of 
opening and closing of canals : — 


Name of Canal. 


Dates or 


OpcniQo 


Closing. 


Number of days 
Canal was in 
flow. 


Hajiwab ... 

Mailsi 

Mohammadwah 
Babawalwab Lodhron ... 


Cth .Tone I9S1 2.‘jth September 

mi. 

24th May 1021 13th December 
1921. 

93rd June 1921 Btb November 
1921. 

9.5tb .Tune 1921 Gtb Ootober 1091 



Supply in the river was nnnsually low at the beginning of the kharif, and as 
this part of tho season was unusually hot and dry, demand was very keen. 
An attempt was made to open the canals fairly early, but with no 
success as the river supply decreased and canals did not really flow till after 
the 20th of June ; .supply during July and August was satisfactory. The 
Mailsi (Janal did not get a fuir supply till the middle of July, but then worked 
till the middle of December. The Bahawalwnh Lodhran* Canal received only 
very low supplies till the eud of July. The Hajiwah Canal did not do well 
as towards the end of August the head silted up very heavily in consequence 
of river erosion. Every endeavour was made to give it supplies from 
other sources, but without much success. The canal, however, remained in 
flow with small supplies till nearly the end of September. Kharif crops were 
mainly late sown fodder crops and were average ; Babi crops were above the 
average. 

Area Irrigated— . . following table oomparos the area 

Kharif mi. • irrigated and matured during the year with the 

• Sabi 1921.22. avcragcs of the two previous triennia and the 

figures of the preceding year ; — 



ArcaiOB von 3 VBi.Be nsBiea 


1920-21. 


Abba rr.RiavTRn avutso 


Total 

Obasd sotat.. 


208.8GS 180,062 




Irrigated. 

■g 

£ 

a 

w 

s 

s> 

E 

V 

0 

*9 

Ti 

?? 


Acrra. 
10,1 6S 
115,809 

Aorcii, 

6,147 

74,701 

Acre,. 1 
11,940 
124,046 

Acts. 

t',460 

07,239 

Acre.. 

8,0^3 

113,091 

126,024 

89,848 

136,985 

73,689 

120,177 

17,007 

07,801 

14,C99 

84,899 

21,169 

76,920 

14,761 

69,12:. 

1-,4.13 

143,030 

B 

98,998 

97,079 

73,830 

102.0T6. 

179,840 


282,262 
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'Hie -failed area szaouijfed to 52,SirS acres (80.631 acres in TclaHf and 

22,292. in tcb)) against &6,<1£9 acres (62,296 acres in llwrif ard 23,193 ' 
acres in rahi) of tlie preceding year. The percentages of failure U’ere 26-40 
and 13*75 in. kharif and -raji, respeetively, against 45-81 and 2-.*S9intlie 
previous year. 

C. The gross income from all sources was Rs. 4,58,023 against 

Pinaneisl rc^nlb* bosed On collection*. total expendi- 

ture Es. 4,03,341 against Es. 4,63,818 in the 
precedihg year, leaving a not revenue ■ of Es, 64,682, The income from 
direct receipts amounted to Es. 1,98,663 only which falls short of the working 
expenses by Es. 2,04,685. ° 

7. Agricultural conditions of the year were, on the whole, good. Sabi 

General remark*. "'^ll matured and romissious for 

tailed crops were comparatively low. The total 
areas irrigated and matured were greater than in the previous year and the 
general result of the year’s working may be said to he satisfactory. The only 
mishap was the erosion whicl^ took place at the head of the Hajiwah Canal 
during August and Septemher and resulted in its practical failure. There were 
no floods of any appreciable magnilnde in the river during the season and the 
supply in canal was steadily maintained throughout. 

Ko works except those absolutely necessary to maintain the canals 
were undertaken during the year. ^liese canals suitably remodelled 
and brought up to date will eventually form part of the Sntloi Valley Proieot 
on which work has been started. •? j ■ 


Capital aeeonnt — 
kharif 1920. 
Sabi 1920-21. 


OHENAB INUNDAIION CANALS. 

(SUPEBINTENDING ENGINEER — Mr. H. E. AsHTON.) 

1. y.o Capital Account is at present kept 
for these canals, but the question of doing .so is 
under consideration. 

2. The expenditure actually incurred on acquiring land for 1/ar Chad- 

Extonrion. and improvement*. distributary and conrcrting it into a Govern- 

ment channel ; and reiiiotlelhng outlets on Gajju- 
hatta Canal amounted to Ha. 4,982, but a credit of Es, 9,351, on account of 
land relinquished in Taraf Ismail and Mubbarik on "Wali Muhammad Canal for 
a Government School resulted in a credit balance of Es. 4,369. 

3. The expenditure amounted to Es. 93,860 against Es. 1,05,126 in the 

Maintenance and ropairs. preceding year and was inouired on ordinary 

maintenance of channels and buildings as well as 
on silt clearance, widening of certain channels, and observations of discharges 
of the rivers Ohenab and Jhelum. “ 

4. The rainfall during kliarij and rabu respeotivelv, was 6-49 Inches 

Nature of soaaon and stale of 2-66 inches agamst S’l? and 0-03 inch in 

domond— previous year and averages for the last 68 

years of 4 81 and 0-65 inches. Eivers rose late 
" ■ and the early Wiarif was excessively hot and dry 

The hharif was below average both in area and outturn while the rabi was 
above average. The canals worked well considering the low supplies availablfl 


Name of Canal. 


Mattithal 
Dnarana Langana 
Wall Muhammad 
Sikandrabad . . . 
Balochanwaha 
Gajjubatta 


Dates or 

Opening. ' 

Closing. 

27tb May 1921 

Ditto 

2Gtli May 1921 

23rd June 1921 

Ditto 

26tb June 1921 

8tb September 1921... 
2Gtb September 1921 
2lBt September 1921 
Ditto 

17tb September 1921 
lltb September 1921 


Number of 
days canal 
was in 
llow- 


75 

70 

78 

81 

88 

Of 
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.6. Tlic following statement compares the areas irrigated during 1921* 
. , 22 witli that of 1920-21 and the averages of the 

two previous triennia 

Sahi 1021-32. 


Crop. 

[ 

1 .Averaok or ynARS 

1 Aura irrigated ddhing 

1917-18. 

1920-21. 

1920--21. 

1221-22, 


Aores. 

Acres. 

Acres, 

Acres, 

Kharif ... 

91,70.'! 

.'>8,826 

83,005 

65,069 

I 

109,831 

1 

03,162 

4-6, .S55 

81,731 

Total 

201,53-1 j 

121,998 

131,300 j 

140,790 


The area which failed to maluro and on which remissions were granted 
was 23,615 acres, or 30*14 per cent, of the lofal atea irrigated during leharif and. 
9,74.1 acres or 11*92 per cent during rii^i against 17.136 acres or 66*78 per 
cent and 20,800 acres, or 43*01 per cent, in the preceding year. 


0. The 


gross income 


collpc- 


from all sources was Rs. 2,33,425 against 
lls. 3,49,2 1 0 in 1020- 21, and the expenditure 
under all heads was Es. 1,67,127 against 
Es. 2,12,884 in the preceding year. Direct 
receipts amounted to Es. 90,431 which falls short 
of the working expenses by Es, 7(’,696. 

The uncollected hnlanco of the assessment of occupiers’ rates amounted 
to Es. 6,833 against Es. 1,657 of the preceding year. 

No largo works irerc undertaken during the year. A great deal 
lemaiiiR to he done to bring these canals up to 
date, but owing to tinancial stringency rapid 
progress is not possible. Open cuts are being gradually abolished and the old 
typos of outlets are being replaced by the standing wave type which is 
eminently suitable for those canals. 

MUZAFrAEGAEH INUNDATION CANALS. 


^ Fiannoinl molts tioscd on 
tioBs— 

Salt 1020-21. 
jrAnrif 1831-29, 


7 . 


Ocaerni rctooilcB. 


1 . 


fistciuiona and imptorcnioius. 


(SurmiiKTENDnirG Engineer — M n H. F. Ashi’on.) 

These are the non-capital canals hut the question of opening 
- . , Capital Account for them is now under considera- 

jTAoriy 1021 . tion The accounts are classed under : — 

Salt 1021-22, 

(i) Waterways and omiiankmcnts undOi* which comes the Emhank- 
raentfi and Buildings. 

(oi) Miscellaneous. 

2. The expenditure was Rs. 16, 08^ Jigaiust Its. l-j.TSQ in the preceding^ 

year. It was incurred chiefly on constructing 
fewhridge.s and other miscellaneous potty works. 

In addition to the above Es. 11,007 ngainst Rs. 1,987 during the 
previous year were sjient fiom Agricultural Fund (Waterways and Embank- 
ments) on the jeonstruotion of guards’ quarters, a well in the compound of sub- 
diyisional officer’s quarters, a subordinates’ rcst-bouso at Eaobola and a .sub- 
divisional office at Koi Adu. 

8. The expenditure amounted to Es. 2,11,288 against Es. 1,93,249 
. . during the preceding year and was incurred on 

Mnintcoancoand Tcpaiie. ,, , * -i. i , , v,u uu 

the ordinary silt cloiranoe of channels and on 
works, such as repairing hroaohos ; strengthening and raising banks and 
bunds ; repairing regulators and excavating new head reaches, etc. 

In addition to the above Us. 17,810 agiiinst Es. l-LiilS ivore spent from 
the Agricultural l'’und (Watcrw.ays) for annual and special maintenance of 
rest-houses and flood embankments, eto. 










S8 


Ifatara of rea.«on and state o'f demand 
and snpniv — 

jrd^ariY 1921. 

Jfali 1921-22. 


4f. The rainfall during kfiarif find fahi 
■o'as 6*88 and 2*63 inches agsinst 2*82 and nil 
inches during the preceding year and an average 
of 3*87 inches and 1*03 inches for the last 23 


years. 


Ibe following statement gives the dates of opening and closing of the 
canals daring the year : — 


^ N.'imc of Canal. 


Dates of 

Number ofiday 
canal was in 
flow. 

Opening. 


Closing. 

Ivous Sebiks. 

Kot Saltan 

8tb Mav ^021 

• • • 

29bh November 1921 

201 

jViagaeson 

MuggI 

let April 1921 


I5th November 1921 

229 

22nd May 1921 


1st October 1021 

13-2 

Ghattn 

11th May 1921 


15th October 1921 ... 

168 

Paran 

Ditto 


17th November 1921 

189 

Sulcman 

litto 


7th November 1921... 

180 

Karam ... 

30th May 1921 

• • a 

14th September 1921 

103 

Ganeeh 

24th May 1921 


I2th September 1921 

97 

Taliri 

28rd May 1921 

• • • 

30th September 1921 

ISO 


The rivers rose late and canals could not be opened till the 4th week of 
May and even then they got verv low supplies. The rivers rose quickly from 
the first week of July and supplies in the canals remained aliundant till the 
middle of September.* On account of late rise of the rivers, indigo was sown in 
small quantify. However, conditions of canal supplies and rainfall were very 
favourable for rice, the main crop of the district, which was sown abundantly. 
Late kfiorj/ crops were also sown extensively. In this way the deficiency of 
early kharif crops was made up. The Ohenab series of the canals were all dry 
by the end of September, but the Indus Series continued in flow till November. 
Canal supplies combined with good rainfall in August, October and December 
matured hharif crops and gave a very excellent rabi crop. The year was, on 
the whole, a favourable one. 

6. The following statement compares the area irrigated during 1921-22 
, , . . . with the averages of the previous two trienuia 

f ml and the figures of 1820-21 

Bahi lOai-22. 



Average op 8 teabs ending 

Abea ibbigaxed duetno 

Crops. 





1917-18. 

1920-21 

1920-21. 

1921-22. 


i 

i 

Acres. 

Aores, 

Acres. 

Acres. 

Kharif ... , 

/fa6* 

156,072 

230,903 

141,178 

227,438 

142,482 

187,686 

142,826 

193,462 

Total 

j 386,976 

368,606 

330,167 

336,288 


The failed area amounted to 44!,121 acres (27, 424 acres in kharif and 
16,696 acres during rabi) against 59,350 acres (36,052 acres in kharif and 
24,298 acres during rahi) of the preceding year. The percentages of failures in 
Aj/iari/ and ra6i were 19-20 and 8*6, respeotively, against 24*6 and 12*9 in the 
preceding year. 

6. The total revenue (dii-eot and- indirect) amounted to Rs. 6,14,767 
pjnimoTni « nu, 1 . 11 agttinst Rs. 6,33,679 in 1920-21, and total ex- 

Rail 1920-21. pcuditure Rs. 4,21,793 . against Rs. 3,94,141 in 

Bharif 1921. the preceding year. Direct receipts amounted to 

Rs, 2,43,929 only, which falls short of the working expenses by Rs. 1,77,864. 



















'Bie uncollected balance of assessment of occupiers’ rates amounted to 
Bs. 2,028 against Es. 1,630 of the preceding year. 

7. From the agricultural and irrigational points of vievr the year Tras 

a favourable one. Kharif supplies though late 
General Temivr 8. Avere good and average Manf orops Tvere obtain- 

ed ; rabi crops were also good. 

The movement of the Indus towards the west has produced a somewhat 
complicated situation, in ;regard to tho Indus series of canals, the supply chan- 
nels to which have now to bo made along creeks for several miles, A forward 
policy of canalizing some of these creeks and bringiug now areas Liadec irri- 
gation and cultivation is well worth consideration. 

The policy of taking heads of cauals of ths Olioaih Series higher up 
the river proved ^very beneficial and these cau'ils were th3 fi'*s!- in fiiw this 
year. 

A programme of remodelling of channels and constructing advanced 
flood embankments, etc., is under preparation. 

SHAEPUR PROVINCIAL INUNDATION OANALS. 

(SUPERIKTENDIKG EkGINBER — Mn. J. P- CoOK.) 

1. No Capital Account is kept fox those 


Capitftl Aeeonnt, 


Rxteniioiii and improramonlf. 


Canals. 


2. Expenditure was only Rs. Al. 


3. Expenditure to the extent of Rs. 2‘J-,835 was incurred against 

, , Rs. 21,308 in the preceding year. Annual 

Maintinance an repair*. maintpuauce and repairs of channels and silt 

clearance of- creeks and channels account for the sura spent. 

4. Tho rainfall was 27'37 inches (Marif 24*74 and rabi 2*63 inches) 

... , . , against 7*65 inches (Jelwif 7*40 inches and 

Kntnrc of season* and ifnto of d«innna • t \ • ii' • 

andeSppir. ® -O moliBs) in the previous year. 

The flow season started in promising fashion, but the promise was not 
maintained. -On August 13th a very heavy flood came down the Jhelum 
river. Considerable damage was done fo tlie canals and low-lyicg areas 
suffered, but any damage done was covered many times over by the resultiug 
bumper rabi crop. The dates of opening and closing of the various canals 
were as follows : — 



Datd of opcniii'T. Duh* of olosiog. 


Baniwab .. 
. Corbynwah 


Arts Srricatod— 
JClorifloa, 
'/labi 1031-2Z, 



Nomber of days 
tbc Canal waa 
in flow. 


... 1st; April IDStl .. I 18tb August lOSl 140 

... 20tli April 1921 I 16tb August 1921 83 


6. The irrigation during the yoar compares 
as follows with the averages of the two preced- 
ing trionnia and with the figures of 1920-21 : — 


AvEnAQK or 8 TBans ekdixo Area ibhigated ditring 


1917-18. 


19B0-21. 


1920-21. 


1921-22. 
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The area sucocssfully matured and abscFeccl u na 27,0BS ncrca ns against 
20,501 in the preceding year. 

Revenue was romifctcd on 180 acres on account of short supply. In 
additim to this 167 acres wore remitted under free grants. 


Detail of area remit fed. 



Free grnnt. I 

Sliorfc stipply, 
etc. 

1 

Total. 





Acres. 

Aore=, 

•Acres. 

Kkarif 

• • ■ 



1(5? 

27 

104 

Saii 

• •• 


• • 


159 

160 



Total 


167 

186 : 
1 

■ 3.53 


G. The gross rovomio realised amotuift'd (o lls. 37,251 and working 

expenses lo Rs. G ‘,3il re.sultiug in a deficit of 
^ Rs. 30,057. These figures compare as follows 

Kinrifimi. with the average of the previous triennium ; — ^ 


DcImIs. 


Total nsEcs.<nunt<s (Direct nml Imlinct; 
Receipts (Direct smil Indirect) ... 
Working Expenses ... 

NotJlevcnno .. ... 


.\vrr..Kr.R ron 6 viuns r.voiKo 



1020.21. 


IIh. ; 

.•).5,014. 

ttOfiZB 1 
— 12, 2 Hit 


1021-22. 


JI-. 

50,002 
07,2r>4 
07,811 
— .'30,057 


'W’licrcas a general 

Orntriil rcai^r.:" 


roulissiou of one qu.irler had lo he granted on 
purely cotton areas, the rahi crop w.n an c.vcep- 
t tonally good one. 


7. The Oorhynw.'ih is a small ohiuael whose principal fiinotioii is to 
irrigate pasture lauds, mo-it of which are free from assessment. 


Lahoxii: : 

Dated 2Snd Decemher 1022. 


! 


^y. V. SANGSTER, 
Chief J^ngincert 
Itriffotion irorlcs, Punjab. 
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12,96,662 

less 

1886 

11,30543 

le. 

Sl,“6,53l 

13,89,613 


Canale. 








' 



11 

Indni Innudation 

42? 

297 

29,21,406 

1819.50 

Prior to 1S49 

2978,787 

6,71;742 

... 

36,46.629 


Canalr, 











12 

Central Werkabop 

<44 

... 

6,08,871 




14.66,661 


13,199 

14,66,861 

13 

Snllej ’Valley Prjjcct 

■ 

•• 

14,20,87,007 

W,J.C.13S6 

1920 

1,77,207 

6,123 

... 

1,82,480 

'ft 

Total 

2,S21 

12,143 

36,77.85,019 

... 

... 

22,72.19,739 

1.98,62,939 

38, "0,05.690 

24,70,72,878 


P,->Natigitiok 












WoPKe. 












J7«. 












UKPRODUCriPE 








. 




WORKS, 












A. -iBStoaiiov. 











14 

Ebabpnr < Canal (Im> 

71 


2,25,021 

isro-Ti 

1870 

2,25.021 


11,48,601; 

2,26,021 


peTial.) 



3,87*72 








16 

Gbaggar Canal 

44 

34 

1898-99 

1897 

3,57,672 

12,87,018 

laa 

16,24,590 


Total 

116 

IW 

6,12,693 

•• 

... 

8,12,503 

12,87,018 

11,43,600 

18,49,611 


B,— NATtOATIOK, 












ITO., WOBSE. 







t 1 

I 





Xil. 







1 





CoSTBIBPTIO'i. 







1 



1 

16 

Western Jumna Canal 



11,93,972 




11 93,973 



11,03,972 

17 

birblud Canal 

• •• 


l,41.4«.e'12 




1,43,50,713 

w 


1,43,50,713 

IB 

Gbaggar Canal 

63 


2,90,401 


... 

; 2.90,401 

aei 


2,90,401 

19 

EnUej 'Valley Project 

... 


... 


- 

; 2,3522* 

... 

... 

2,3S;224 


ToUl 

63 


1,63,31,186 

... 



1.60,70,110 

... 

1,60,70,310 


WOBEE lOBlWBICK 







1 


; 



ONLY RbTEKOE 












ACOOP.'IIS ABE EEFI, 









j 


SO 

Lower Sntlej Ionn>la> 

397 

380 

••• 

1896 

1 Wera in oper- f 

• 


81,87,662 



lion Cnnala 





1 nGon : prior j 





21 

ChoQab Inuadatioo 

266 

01 

all 

1896 

1 to the annex. 1 



79,83*70 



Canals, 





r ation of tbe^i 





22 

lintaffargarb Inonda* 

428 

720 


1893 

1 Fonjab by | 

all 


. 98,70,802 



Gon Canals. 





J tbo Rritiib. k 

• 




28 

Sbabpnr Canal ., 

56 

62 

... 

... 

•If 

lie 


. 2,09,014 



ToW 

1,141 

1,122 


... 

1 If* 

t'”' 

! 2,67,66,468 
! •' 

J ‘ 



•At an Innndatiou Canal in 1SS7 and at h Perennial Canal in 1892, > 

(a) luolndet 4 miloi and ( 6 ) 46 nllet of tlie Loner Cbaatang Kallah Cantli 




0 . 


WORKS POK, AND TO END OF, THE YEAR, 1921-22. 


FlKAVflliL KbSOIiIS Ot tns XtAB 1021-22. 
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Ba.;. 
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0 

0*3 

0 

e r 
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Int.reit oa direct Ccpltsl 
outlay. 

VS 

D 

»• 

su 

«a 

e 

»• 

m 

fB 

o 

1 

Areas irrigated. 

II 

•S-s- 
o s 

■s? 

fl — M 

fl s S 

B 3“ 

S’ »S 
fl. o,” 

u 

12 

18 

14 

16 

16 

IT 

te 

10 

20 

R>. 

R>. 

n, 

♦ 



Be 

Ra 

u». 

Acres. 


31,11.165 

64.05,966 

62,04,810 

16,16,322 

16,62,679 

ifr,09,7eo 

12,98.141 

38.B.V8T 

329.'!.0'i0 

704 

ll'Po 

16M2 

74)5 
1186 
13 62 

RR-'.'Bf, 

V'.IRZ 

‘■.99,48c 

7.09.267 

30,26,105 

26,14,670 

••t 

8,‘i6,883 

19,24,494 

18,43.471 

68-34 

2308 

30-68 

43,91,650 

SOiOOi-iPO 

28,9 *.460 

10 66 

mw 

'.B? 821 

16,36,696 


9,09,478 

46-97 

69.46,010 

1,69,86,661 

21.62,605 

44,79,837 

7.73,691 

19,70,612 

29.0.6,767 

17.86,000 

14,66,690 

6,91,862 

49,71.098 

1.39.10,?9» 

4 36.096 
29,04.234 
67 2.49 

13-96 
■ 41-91 
0-05 
1677 
. 476 

14 01 
4106 
0 81 
16-74 

A 76 

ii.5>.os.-; 
10 OR R87 
11,67 821 
6,17,179 
67,701 

.RPrfl.lO? 
1, ’9,44,107 

21,77.049 

29,448 

*«« 

10.'4l.823 

•to 


2837 

U-U 

80-30 

83-16 

8870 

2,70,029 

2,03,736 

or., 287 

4-98 

408 

42,8<6 

23,441 

••1 

2)44,063 

7&-45 

6,29,903 


-1,63,176 

-6-16 

4 20 

96,022 

... 

2,49,107 

2,36.070 

124-36 

' 1,62,096 


76,074 

6*11 

6-11 

61,876 

6,223 

13,109 

"6,228 


6003 

• It 

6, C4, 72, 831 

],73,22..‘H0 

8,32,60,681 

14-07 

W46 

74,60,264 

2,70,90,076 

12.95y743 

j 

1,04,01,857 

34-13 







S,68, 

00,327 



01,S9£ 

00,623 

-.23,701 

, 12-76 

12-78 

7,382 


86,093 


148-42 

7,807 

. 28,863 

-21,066 

— - ■ ■ 

6*43 

V20 

19.667 

.. 

38.718 


869-70 

69,020 

1,10,386 

-49,767 

7-12 

8-60 

20,030 

■«l 

69,796 

48,176 

171-46 

00^1 

1,86,495 

1,28,230 

4,66,261 

7,331 

—1.22.027 

-8,10,766 

—7,331 

10'29 

2- 2.3 

3- 48 

10'29 

2*7» 

S‘48 

;;; 


1,22,927 

3,10,766 

7,631 

"6,184 

40,666-66 

33532 


• <• 

•• 

... 

••• 

... 

... 


... 

«•• 

1,86,708 

6,85,912 

—4,60,014 

2'80 

2-80 

... 


4,60,014 

6,184 

431-45 

4,13.461 

4,03,341 

40,120 

••f 

■ 


40,120 


260,724 

90-08 

2,83,426 

1,67,127 

60208 



t*« 

66,208 


148,700 

71-60 

6,14,767 

4,21,793 

1,02,074 

«.« 

»• 


1,92,074 

••• 

388,288 

• «t-ei 

87,264 

07,311 

-1)0,067 


••• 


... 

30,067 

37,289 

180-70 

18,28,097 

10,69,672 

2,60,336 

fl 

M. 

... 

mmm 

■Bl 

771,071 

70^16 







2,60, '836 
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III G, 


STATEMENT SHOWING THE DEMANDS AND BEALIZiATIONS IN THE PUNJ.VB EOll TflE 

YEAR 1921-22. 


SiuiiM ol^niinls. 
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4* 
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H 
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4J 
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.§ 

'e 

et 

!• 

a 

V 

f^§ 

a 

c 

43 
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*3 

a 

•a 

43 

43 

a 

•g 

**5 

W 

3- 

a 

8 

43 

a 

p 

1 

-<t 

1 


3 

4 

O 

0 


8 


Rs. 

lit. 

Ri. 

Us. 

Its. 

lit. 

Its. 

XIII.— IllUlOATlOB. KIC.. 
W’oaM. 

A.—Irrifjalion —Pioivelitt 
Works. 

Wcsfirn Jninua Canal ... i» 

r>.',d23 

26,01,950 

1 

20,17»37O 

1,35,324 

27,82,056 

20,71,461 

1,10,591 

t-irhind Canal .. * 

1^39,010 

4S, r0.S3.’l 

60,16,223 

93,432 

49,17,701 

49,30,923 

60,806 

UpprT Bari Donb Canal 

3S,16S 

41,27,103 

41,05,263 

>>9.353 

4o,cs,oor> 

40,17,487 

48,418 

liOtrcr liar! Do.ab Canal 

40.117 

24,77,465 

25,17,682 

2,94,344 

22,23,238 

22.47,461 

—24,213 

Upper Clionnb Canal ... ... 

Si, 523 

32.02,415 

32.6'), 973 

1,67,631 

30,99,342 

30,30,432 

08,910 

Loirer Cbcoab ConnI ... 

2,769 

90,20,778 

90,29.6 >2 

33,830 

39,00,212 

69,01,100 

32,046 

Upper Jbeinna Canal ... 

1,603 

14,73.898 

14,75,811 

* 

I 14,75,371 

14,02,501 

17,180 

Loner Jbclnni Canal ... 

7,053 

27,93,310 

23,02,908 

3,174 


, 27,93.424 

0,370 

Upper Sntloj Inundation Canals ... 

4,509 

5,66,799 

6, ‘10,808 

11,262 

6,49,010 

6,29,003 

10,953 

Sidhnni Innndntion Canals ... 

(i) ! 

(i) 

(i) 

(i) 

W 

1,43,031 

—1,43.081 

Indus Inundatiun Canals ... 

61, *.'27 1 

3,39,503 

, 3,10,730 

20 

3.90,710 

(a) 3,37,029 

63,082 

Total 

3,93,.'..i'i 

.1,17,30,695 

3e2l, 02,331 

8,82,930 

3,12,99,434 

3,10,65,107 

2,41,207 

Unjproiudirc Works. 

Ebabpar Canal (Imperial) ... 

6 

63,3,51 

■■ 

10,684 

47,776 

47,797 

22 

Obaggar Canal „. 

.-.00 

9,417 


2,002 

1 

7,921 

7,803 

118 

Total _. 

514 

07.763 

63,282 

12.530 

65,090 

55,000 

140 

XIV.- lr.BI0AT10.V| ETC., 
TVonss. 

Loaor Sntloj Inundation Cniials ... 

798 

1,77,819 

1,78,017 


1.78,017 

’ 1,79,551 

—934 

Mnraiinrgath Inundation Canals ... 

1,030 

2,24,029 

8.20,250 

113 

2,20,137 

7,24,109 

. 2,023 

Chounb Innnda'ion Canals 

1,657 

83,552 

' 93,209 


90,209 

83,007 

6,002 

Uajinab Inundation Canals 

• •• 

16,709 

15,709 

... 

15,769 

14,915 

324 

Shnliiio' Canal (Provincial) 

77 

32,820 

32,897 

3,167 

29.740 

! 29,018 

727 

X amal Dam and Canal ... 

... 

21,208 

21,208 

... 

21,208 

21,217 

-0 

, Totol 

4,162 

5,60,788 

6,61,950 



6,62,442 

9,238 , 

OiaH re’ JlaUs, j 




■mu 



i 

Loner >eusb Canal ... ... j 


7,495 


HI 

7,495 

1 

7,136 

j 1 

1 ••• 

1 


(a) Includes Rs. 2,02,284 on arconUt of Dbncdl. 

(j) As Form VIIl is not nowr recelrcd, hcnco these flares aro not available. 




































= STATHMENT-SIIOWING THE FINANCIAL RESULTS OP THE IRRIGATION WORKS IN THE PUNJAB 
PllOVlNCE FOR..i'HE YEAR 1921-24 BASED ON ASSESSMENTS OP THE YEAR 1921-22 AND - 

t' V FINANCIAL RESULTS OP THE OPERATIONS POR THE YEAR ENDING-31st MaRCH 1924. • 
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7 
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9 

10 
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la • 

13 

11 
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i:*-. 
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Ce. 

Ba. 

BSa 

Rs. 

llF. 

Kb. 

R«. 

Bb. 

Ite. 

lit. 

A-tnniOATIOH JIlODUOTirH 
WOKKB. 

Waitain Jumna' Canat ... 

1, 03.7!, 21; 

30.79,769 


i 

1 

! 18,310 

1 

1 

1,160 

i,r,c.3io 

1 

1 

, IT.tOl 

1 

1 so.i'i.eDs 

2,17,096 

35,22,000 

18,16,328 

17,67,W4 

0*20 

Slihlnil Vanit ... S. 

3,5'.',«,CW 

4e,0\sei 


3I,23S 

1,60,613 

IB,!**; 

j 3,13 , pod; 61,18. fP2 

1, '-*6,077' 

51,60,769 

15.02,679 

3D,14,0<)0 

15*09 

Canal 

5 l^or.^w 

45,4ri,e27 

... 

41,823 

1.07,711 

2.f01 

7(1, W4 

j «,3i,0f(l 

i;0,23,09( 

06,57,751 

19,09,760 

10,47,01)1 

23*45 

Cotrer Dari Doab Canal .. • 

».to,7a,a33 

s*0.ir.C32 

... 

2.631 

1.W‘; 

... 

1.1V91 

1 31,31, 3C3 

20,32.493 

61,81,861 

30,00,300 

31,80,471 

13'9S 

^Ulipri Clionalj Cannl aa« .. 

3.W,}2,2JI 

31,23, ers 

a«> 


1 ». 

.. 

21,016 

! 3I,5Q,U1 

89,!»P,^r>4 

70,45,905 

10,70,813 

50,75,163 

11*31 

Lower Chenab C.\nal , .at .aa 

3.37,25,707 

95,1-4.623 

• 3,03 1 

30,37» 

17,373 

.. 

1,11,633 

* 07,63,101 

E7,B7,003 

1,86,80,101 

39.9^75? 

1,65,61,4.17 

43*00 

Upi^c Jbelum Qatiil ... mi 


+aj,6W| 


2,740 



25,710 

1 

11,83,190 

6.978,959 

2., 60, 140 

17,30,600 

1,63,810 

1*01 

Ioiri*r Jhelum Canal «.« .. 

( 

1,7P.S9,7IS 

14,26.616) 

20.00.202 


10,770 

50,463 


37,736 

30,01,170 

10,93,0.11 

40,01,327 

14,65,509 

32,03.039 

17-B 

Vpi’ar Sailal Inundation Oanala ... 

I8,2!l,777 

0,02,000 


3,Pit 

... 

.. 

8,881 

8,16,026 

r,87,ii» 

8,52,165 

6,01,352 

1,08,833 

8 70 

.Srdimal Inundation Canal „. 

M.OO/ias 

2,60.(106 


3, .SO j 



8,16.*! 

3, E 1,0.17 

1,21 .621 

4,06,158 

2,09,730 

2,02,722 

16*23 

Indai „ „ 

2!',T3,;S7 

2,06,408 

... 

7.291 

1 

.M 

1,0.8,671 

1,73,873 

8,10,780 

7,00,003 

7,88,173 

7,600 

0*28 

Cintral tfortelop ... ^ 

iwoot 

... 

... 

1*. 

.. 

... 

1,62.055 

1,63,006 

... 

1.63,806 

77,821 

76,071 

6*13 

Sttflel Valley I'tojaet ... 

K 

! l,77,sw 

j 

,v 

... 

... 

1 

- 

... 

Ml 

a*a 


.88 


88A 

Total 

— - 

32,72,10,730 

3,81, .UOM 

0,084 

1, 08,313 

1 

1,83,76. 1 

1,71,808 

8,72,656 

3,66,81,030 

7.01,11,397 

6,67,36,311 

1,73,37,811 

3,96,00,000 

13*95 

CnrioiuciiTa Woixa, 

Shalipnr Canal (Imparlal) ,1, 

1,15,021 

II0,10> 

[ 




1 

1 

13,803 

73,707 j 

1 

00,623 

. "10,760 , 

-7‘15 

aiiaggar Canals 

3,S7,t72 

13,071 

... 

4 

» 

1 


... 

13.879 

8.. 

13,878 j 

i 

23,803 

—16,836 

4*08 

Total , 

0,13,003 

73,378 

... 

4 


- 

•• 

73,853 

13.303 

1 

87,107 . 

1,18,389 

-31,870 

6*22 

TV*0ICB TOB WSlOS OVLT HtVtVVli 
A0a0tf918 ABB XraPT. 

Lower fiBtIo) liiutPlatlon CbodIb ... 


1 

8,61,778 

■ 

2,087 

j 


1,387 

1 

1 

t 

1 

S,B5,672 

8,60,370 

7,1.1,313 

4,03,341 

•> 1,11,801 


/*^1ieoaib InuDdatlon CannlB 

... 

1,49,463 

... 

O,8T0 

t 

4*. > 


678 

1,60,111 ' 

1,13,081 

2,03,405 

1,87,187 

1,30,378 


lluiairar(?&rh Iiiandatlon Canals 

... 

2,31,300 

... 

17,002 

... 1 

... 

3.919 

3,61,398 ' 

3,70,939 

6,32.127 

1,31,703 

2,00,834 

! 

Sliabpur Canal tl'ioilnclal, 

1 ' 

... 

13,015 

... 

03 

- ! 

•• 

23 

13,160 1 

7,017 

60,107 

87.311 

-17,111 

8.1 

Total 

T 

0.00, OalS 


20,762 

1 

1 

... 

4,316 

7,30,723 

7,80,810 

16,10,011 

10,68,673 

1,61,980 

M. 

' CORIXXBOtlOV. 

Western JamfiaCtBiiltSiraa Ttranob 

11,1)3,072 

3,30,400 





4,326 

3,40,031 


3,40,031 

1,33,230 

8,17,401 

1 

1B*2 

Slibind Canal , 

t,41JKI,713 

38,48,100 

•a. 

21,630 

1,87.731 

6,601 

49,660 

31,30,301 

... 

31,88,301 

1,66,361 

29,76,0110 

19*01 

Obaggat Canal 

2,00,11)1 

10,003 

a.t 


Mt 

**a 

„ 

10,803 

M. 

no,‘os 

tl7,B03 

-7,010 

- 3*11 

Snila] ValloTProieo ... ... , 

3, SO, 331 

... 

... 

... 

... 

... 

... 

... 

... 

... 

... 

*'• 


: Total 

1,00,70,310 

32,06,108 


31,880 

1,03,781 

6,861 

63,006 

31,81,736 


si, 81,736 

6,06,171 

SS,S6,8et 

IB'OC 

' 
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I D. 

STAtEMUNT OP TRAFFIC ON CANALS IN THE PUNJAB DURING THE YEAR 1921*22. 


Pttrticiiltirs. 

■Western Jumna 
Canal. 

Sirbind Canal. 

Lasgth of Channel Open for navigation 


... .Miles 

121 

142 

Reooipts— 





Tollngo on private boats 

• •• 

.. Rs. 

42 

2,064 

„ „ Gorornment Ixiats 



“*• r 


,1 

• •• 


1,56,278 

•'18,326 

Carrying opcration« or transport aervico — 





Hire of Goromniant boats ••• 

• a* 


••• 


Refund of rcvenno 

• •• 

••• »f 

• •• 

• •• 

Total receipts 

... 

1,56,320 

20,390 

llaintennnco charges, including apecial Navigation Establishment „ 

2.264 

1,717 

Net revenue of year 

•• »» 

1,54,056 

18,673 

Total number of boats plying cargo 

... 

• •• 

• •• 


II o It II pa«songors 


• •a 


ate 

Total rogiatored tonnage cargo 


• •• 

- 

* ••• 

„ „ ,, passengers 


• •• 

**» 


Ton mileage, Up (a) ... 



tee 

• •• 

Down 

• •• 

• •• 


• •• 


ToLnl 

• •• 

t •• 

... 

Bstimaied value of cargoes, Up (n) 


... Rs, 

«•* 

»»• 

„ - Down 

•• 

••• n 

•«* 



Total 

•• f» 

••a 

... 

Kumbor of passougers 



••• 

30.893 

Hafts, Up 


... 0. ft. 

4,745,048 

1,710,312 

„ Down 

... 

— II 

■ ' 75,057 

... 


Total 

11 

48,20,106 

17,10,312 

Estimated value of rafts 

««e 

a»a He* 

99,36,268 

18,87, '51 

Tollago on boats per ton per mile (a) 


••o 



„ i, rafts per 100 o.ft. ... 

... 

••t 

3-20 

... 


(a) SftiiliofbMt Irefflo »rc sot Tecorfri (OowniMoiit of InJia, PatiHc 'Vl)rk^^)eplrtlnellt,.VJ.7^•I., dj.ol 8'nJ April 1892). 








II D. 

DESCRIPTION AND QTrAN’ITTlES OF RaFT TRAFFIC ON CA.NALS IN THE PUNJAB DURING THE YEAR 11;21-2Z. 
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-AccotdiDg to tho now ojotom dctaUo under the Wc.tom Jumna Canal cannot bo fllled in. 
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io 

appendix a to statement I. E. 


STATEMENT SHOWING AREAS ON WHICH OCCUPIERS' RATES 

DURING THE YEAR 1921 - 22 . 


WERE REMITTEll 


CAi;sfi or BSUissiON 


KnABir, U>21. 


WESTKRV JUSrXA CANAL. 

1. VTrnng n<9Proinont 

2. Escape irrigation 

3. Under Tciinney Knlca 
i Short aiipplr 

n. Hail '... 

6. Frost 

7. High wind ... 

Rats 
Locusts 

Other in..csls and blight 
I'nd gormiontion or enltiration 
Bad soil 
Highland ... 

Miscollancons 


Aeris. 


9. 

10 . 

11 . 

12 . 

IS. 

14. 

15. 


1 . 

2 . 

5. 

4. 

e. 

6 . 

7, 

8 . 

9. 

10 . 

11 . 

13. 

13. 

14. 

15. 


Total 

siKHiND Canal (iMfEnuL). 

Wrong assessment ... ... 

Hscapo irrigation 

Under Tonaucy Kales ... i.. 

Short enppiy 

Frost 

High wind ... ... 

'“'"S ::: 

Hate 

Loensta ... ... ' 

Other insects and blight 
Bad gormioa'.icu or coItiTation ... 
Bad aoil 

High iand ... 

lUiacellaneons ... 


Total 


317,828 


622,616 


UPPER Bari doab canal. 

1. Wrong nssessment 

2. Haeopc irrigation 

8, Under Tcuanoj Rnice 
4. Short snpplr 
6. Hail ... - 

6. Frost ... 

7. High wind ... 

a. 

0. Rats 

10. Locusts 

11. Other insects aru 1 light 

12. Bad germination or cnltirntion 

13. Bad soil ... 

14. Highland ... 

16, iriiCDllaneona ... 

Total 


603, 24R 


h 

S 2 

-0 


Acres. 


78 


I 

935 


13 

35C 

31 


618 

S90 

21 

”U6 


Acres, 


Acres. 


I 


!,6&3 > 830,880 


725 

132 

•16 

••• 

14 

3 

2.382 

16 


312 


8,62S 


07U 


626,14.7 


773 

385 


223 

2 


.. 26 
0,776 


106 


11,211 


0-69 


683,162 


704,143 


614,459 


1-83 


724,078 


RABI, 1921-22. 


(a) Detail of area remitted— 

In tlio 6ro Diviaions 
tu Patiala State 
111 Jind Stain 


■s 

« 

.*0 


Acres. 


236 


I 

948 


2 

27 

7 


290 

232 

39 

99 


Acres. 


1,881 


1 

2)679 

■ •a 
»•» 

2 

11 


18 

331 


301 


3,828 


.1. 


634,088 


#flr,476 


1 

'^179 

1453 
" 66 


787 

101 

183 


729,012 


• •• 
••• 


KhariJ, ifo6i 

2,662 1,867 

... 24 


Total 


2,562 


0-86 


0’47 


0-68 


1,881 


Fcicontago romittod. 
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STATEMENT SHOWING AREAS ON WHICH OCCUPIERS' RATES WERE REMITTED 
DURING THE YEAR coNTWtJEt). 


RUAtitP, 1021. 


1021 - 2 J. 


CAVti; or BEMr«etotr. 


LOWrB IJABl l)OAB C.VNAI.. 


AVronf; M^M'nicnl 
irrip»ti'in 

Under Tcaancv Rnlf< ... 
Short tnpi'ly 
Unit »• 

Froit ... ... 

Hiph mnd 

( (oi I'V h(»ry win 

Floodlnp 

Rain 

lioectit 

Otlirr iBi.'fir »nJ hliphl 

Ihil irpTratcation or enll-vnii'.ii 

Ur.droii ... 

niKh land 

MucrIUnoroi 


UPPKR CllESAB C.ANAL. 


Wrong niirKnirnt .. 
Eietpe inlgatloB ... 
Under Teannsy Unlei . 
Short inpplr 
Hail ... 

Projt 

Jllgh wind ... 

ig!&r 

Rata ... ... 

liOensU 

OtiioriniKU and blight 
Bad germination er enliir.niien 
Bad noil ... 

High land ... 

Miseetlancens ■ 


LOWER CHK.VAD CANAL. 


Wrong a>ief>iBeat 
Eecape Irrigation ... 
Under Tenancy Rnler ... 
Short anppiy 
Hail 

Proet ... 

High wind ... 

Baia 

Loeniia .. ... 

Other Inicela and hligtit 
Bad germination or caitlrntion 
Bad roil 
High land ... 

Mliccllancona ... 


o 

M 

fll 

« 

V 

u 

< 

J 

1 

e 

1. 

1 

' 

•• 

‘ n 1 

L J. 

Arfi‘» 

i 

i j 

! Acrei, ; 

1 I 

1 

1 

i ... 

< 

i «a> 

... ; 

‘ r»7,P3l^ 

! 

, 

31.1 

Mi 

... 

• *« 

4 

( **• 



33,235 


3.007 

' 

10,170 


45 . 

' 

0,274 . 

Dij.r.'.c 

1 

i:i,p!o < 

«(• 

... 

1.CV7 i 

aa« 

1 ••• t 

O.lSt 1 
*#• * 

... , 

"*120 ; 

• 

15 



»•« 

J i 

••• 1 

1.473 


1.210 


02 


... 


3,702 

310,412 

11,762 


■ 


~ 10 ; 

... 

13S 1 

• •• j 

«.a 

• ■f 

4 

... 

29 i 


5.< j 

•a* 

'a, 402 


810 

1 *a 

53$ 

1 

a»t 

1,216 

045,lt2 j 

9,277 


} 

ii 

N 

< 

.. 

J 

.. 

1 

j 

{ 

1 

Atfr* 

Ar»M 

} 

. 

( 

... 1 
•«« 

if « 

too 17 

i 

•i. 

« . 

... 

17.. 

r* 

... 

... 

.a. 

... 

... 

. 

.. 

... 

»»» 

■ * 

... 

ra. 

1.1P.» 

i.a 

*<• 

al* 

»*• * 


23,120 


• ■ 




... 


053 ; 

417.1 10 

12l,»CC 


22-61 


S d5 I 311,053 :M12 i SU.K7 j 


0 

STAl’BMENT SHOWIN& AIIEAS ON TTHIGH OCCUPIERS' RATES WERE RET^tlTTED 

DURING THE TEAK 194l-i2 — cosirNDEU. 


CADBB of IlBUIBEIOlr. 


SUASIF, 1921. 




•o 

ai 

*o 

2 

( 

J 

J 



s> 

’g 

1 

m 

o 

1 

s 

1 

V 

8 

c 

a 

e 

e 

»• 

» 

v 

*< 

e 

IP 

Ci 

«• 

2 


g 

u 







Jlirr, 1021>22, 


■g 

& 

s 

i 9 

O 

s 


1 


2 

3 

4 

6 

G 

7 

8 

0 



Aen.s 

Acrea 

Aer * 


Acrra, 

Aorea, 

Acres. 


UFPEK JUBIiUlI CAKAL. 










1. Wrong R9-e«nnotit 








• 00 


2. Etcipt irrigation 

a. 

,, 

, 

.. 



• •• 

ot. 

0*0 

8. Under Tenonev Bnics 

a. 


1.FS3 




2,606 

,4 

.•■ 

1. Sliurt eapniy 

B. Hnri ... 

6. Proii* ... 


*• 

nc 

0 



... 

97 

coa 

too 

7> HIgli mnl ... ... 



too 

... 

4 , 


44 

• •a 

to. 




444 




‘ " 12 

• 00 

00. 


0. BMa :.: 

10. Locnata ... 

11. Otlier inaccta and blight ,, 

1 2. Bod gt-rfflinaUan or cnlti\ stioo 



’** Cl 

sri 

279 

• 

... 

t 00 

24 

!>7 

206 


.•• 

0*0 

13. Bad atiH ... 

««a 


HI 

4 4 

00. 

4 

BOO 



14. Uigb land ... 

• 

«00 

a . 

*00 

00. 

4 

6 

0*0 

••• 

IS. Miw:eUancaaa ... 

J, 


67 

,4 


too 

184 


»•• 

16. Pcrpoinnl remUdon ... 



000 

.4 

4,4 

• 00 

Ot 

tot 

••• 

17, Deg Xallali 


000 

t«* 

... 

0*0 

t 

tt 

• •t 

••• 

Total 

• 

IBS, 397 

3.b36 

102,032 

2-24 

1U2,SI>6 

8,640 

196,566 

T86 

LOWER JHELUH CANAL. 

1. Wrong oaicBimont ... 



a** 

• •• 

o.o 

• 01 

• 00 

t 

• •• 

••* 


2 , Raeaoo irrigation ... 

0«« 

Off 

#•• 

. 

0*0 


’’’4O8 


••• 

3, Under Tenancy Baloa ... 

lee 

4 , 

l.Wl 


0*. 


• •1 

• •• 

4. Bbort oapply ... 


• aa 

b2 

• to 


too 

• »• 

Ml 

••0 

6, Uail ... ... 

. 


309 

oto 

ooa 


tto 


• 0. 

6. Frost ... 

*•* 

^ 000 

• •• 

4 

00. 

aoo 

tt* 


• 0« 

7. High wind 

• 0. 

400 

• •• 

.4 


• a. 

tit 

• * 

•t* 


.0. 

• •0 

800 

• 

... 


1 

• at 

• •• 

••• 

0. Rata 

toe 

Of. 

... 

. 

0.0 

.00 

.to 

• •« 

• 00 

10. Lccnata ... ... 

too 

• 0* 

... 

*4 

ooa 


too 



11. lltlicr inarati and blight 

e 

.0. 

34 

. 


.•• 

*•• 

too 

■ •• 

12. Bad gormmatioa or caUlTfltlon 


.00 

662 

0.0 



2>i0 


00* 

IS. BaJ soil ... ... 


Of 

70 


... 


• •• 

aoo . 

• •• 

14, High land ... 

a a 

*4 

too 

0.0 

.0. 

... 

■ •t 

.0. 

.•0 

> 16. Miaccllkncona 

to* 

ooa 

472 


... 


836 

... 

• •• 

Total 


286,341 

3,339 

289,700 

1-10 

681,001 

1,614 

662,616 

0'26 

OPPF.U SUTLEJ INUNDATION 









CANAi.S. 










1, Wrong asaceamont 

aa. 

••• 

ooo 

... 

.4 

.. 

too 

MO 

... 

S, Eaeapo irrigation 

•«« 


. 


.00 

•• 


• o* 

• 00 

3. Under Tenancy Rnloi ... 

.. 

ooa 

.00 

... 

... 

•• 

... 

• ao 

• •• 

4. Short anpply 

Ooa 

0 

1,396 



oai 

«•• 

aot 

•to 

6. Hall 


f». 

o«o 

•• 

001 

f . 

to. 

... 

■ ot 

6. Froat ,. 

• 0 

at 

ooo 

oo 

•00 

«•• 


• 00 

• •0 

7. High nind ... 

• 00 

tot 

••• 

«o. 


... 

... 


• •0 

8. Flooding from canal 

• 10 


’"43J 

4,4 


..a 


... 

ooa 

aai 

2. Bats ••• tea 

• Of 


00 


..0 

• •• 

t«l 

tt. 

••• 

10. Loonsta .. ... 



••• 

o« 


.•a 


• •• 

•00 

11. Other inateta and blight 

• •0 


070 


00. 

• ot 

ot 

ott 

#•• 

12. Bod gorminatien or cnltimtion 

0 00 


• •0 

.00 

••« 

• 

.0. 

oto 

• 00 

13. Bad soil 

«01 


61 



■ a. 


01. 

■ •0 

14. High land ... ... 

Of 


•• 


♦ a. 

•• 

... 

•• 


16, MUeoUnneona , , 

< 

• if 

Of 

• • 

a.o 



aoo 


• 0. 

1 

Total 

• •0 

lea,^ 2 

2,583 

170,686 

1-51 

196,365 

•M 

190 366 

• 01 


Feroontago romltted. 
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STATEMENT SHOWING AREAS ON WHICH OCCUPIERS' RATES WERE REMITTED 

DURING THE TEAR 1 •21-2il— continhcd. 





Kraiiit, 1921. 

Rem, 1921-23, 






. 

. 










*0 

O 



re 



CAVBK op DEUIBBIO!). 


*3 

a 

w 

£ 

i 

■| 

« 

t 

1 

i 

e 

S 

1 

% 

«• 

0 

re 

e* 

S 

re 

« 

1 

-S 

c; 

d 

e 

d 

i 

e 

s> 

0 

*3 




« 

t 

d 

t 

.s 

O 

s 

d 

t 

§ 

"o 

§ 

JP 




< 



cu 


< 


PLI 

1 

2 

3 

n 

B 

m 

B 

B 

9 


' 


Acrci. 

AcrOB 

Aerw. 


Aorcf, 

Acres 

Acrci, 



LOWKR SHTLILI INUNDATION 










CANALS. 










1. 

Wrosi; 

«ai 


a.e 

' *M 

t*. 

.e* 

ta* 

at* 

■a. 

2. 

Kiieapa irriKittlon ... 


• e. 

••• 

a.* 



1*1 

tit 


3. 

Under Tennni^ Itnlei ... 

tt t 

... 

••e 


... 


... 

• ta 

taa 

4 

Short Bopplv 

eat 

... 

9,184 

... 

.. 


... 

••t 

eat 

6, 

HnSl 


... 

291 


... 

It* 

**e 

034 


ta* 

0. 

Ffe«t 



•aa 

... 

•a* 

.. 


ea* 

7. 

Hiph wind ... 

... 

•ee 

e«. 


»*. 

.»* 

ta* 



8. 


tta 

... 

1,250 

00 

ea. 

aae ‘ 

a*. 

.. 

... 


• ee 

ta* 

0. 

RhIb ... ... 

lit 

•e* 

a»e 

*** 

1 


tat 


... 

10. 

Locniia .. ... 


ee. 

... 

*** 

... 1 


et> 

44 


*.* 

11. 

Other inneta nnd hliphl 


eee 

52 

a*. 

a*. 



aae 

12. 

Rid gcmitnation or cnitiration 


.ee 

•at 



... 

403 

»• 

*• 

13 

Tlftcl colt ••• too 

<«e 

ee . 

IS.VDl 


... 

.»> 

15,461 


■ a* 

14. 

Uipli Itnd ... 


tee 

aa* 

aa* 

**i 

a*. 

6,879 


*al 

15. 

Alicellsncone ... 

e4t 

... 

8S1 

.*♦ 

aaa 

a. a 




Total 


120,177 

80,581 

89,643 

25-41 

102,076 

22,202 

189,788 

18*75 

MUZAFFAnOARU INUKDATIOK 










canals, 






f 




1. 

IVroag iKFcxmrnt ... 


••• 

% 

aa* 

aa* 


eat 

at* 

... 

• tt 

2. 

Rseapo irripatlou 

Ite 


*•* 

*a* 

• *• 

at* 

aet 

..I 

ttl 

3. 

Under Tounoey Ruler ,. 




*** 

**• 

>1* 

**» 

•at 


i. 

5. 

^hort inppty 


*«. 

a*. 

9/)go 

aa* 

aat 

*** 

»** 

178 

aaa 

•aa 

• at 

0. 

Frost ... ... 


i.B 


aaa 

•*• 

.at 

3,’26 

• a. 


7. 

Jllpli wind ... ,,, 

aei 

f 

.*• 

*** 

a. 


*** 

*** 


8. 

&s*'" 

(•« 

... 

r.,2ic 

G,0!)3 

aa* 

at* 

a*. 


103 

34 

•a* 

a 


0. 

Roll ’ ... 

Ue 

... 

• ■a 

..a 

^ .ai 


•• 

*•• 

.a. 

10. 

Locoiti 

... 


Ma 

*** 


.at 

■ a* 

aat 

.*• 

11. 

Other inrecte and hiight... 

• W| 


22 

.. 

... 

. .a 

886 
, 29D 

... 

... 

12. 

Rad {j^ermlnatlan or roltlvation 

tit 


178 

aa* 


i*» 



13. 




6,881 



>.t 

lU,*i8S 


It ••• 

14. 

High land 




... 


*.. 

8'73i 

... 

**• 

15. 

ISiaeeUanconr 

... 

... 

97 

... 



l«« 

**• 


Total 

«»l 

142.820 

27,420 

116,400 

■ 10*80 

198,402 

10,606 

176,767 

8-03 

SHAnPVn IMFRRIAL CANALS. 





■ 




1, 

Wrong ftiieerment ... 




•a* 

*«• 


tea 

ta. 

• •• 

2. 

Kie.apo Irrlitatlon ... 


let 


*** 



at* 

ia. 

•a* 

3. 

Under Tenancy Rnici ... 


taa 





'324 

tat 


i. 

Short tnpply 

ua 

fhi 

4 




aat 

•at 

G 

Hail 

Ma 


aM 

• * 



at* 

... 

1 *“ 

6. 

Froat ... ... 

... 


— 

a*. 


•tt 

at* 

.*» 

1 at* 

7. 

Hi/h wind ... ... 

... 



•a* 

... 

at 

t.a 


1 - 

B. 


tt« 

• •• 

" " 87 

a. 


• tt 

• ta 

it* 

..t 

a*t 

• •• 

0. 

Rata 

aaf 

tta 


**• 

•** 

»a* 

• ** 

aat 

a«. 

10. 

l.ooaita ... 

taa 

«t 

a*. 




til 



11. 

Other ineeela and blight 


.“t 


**4 

.B. 


*•* 

... 


12. 

Rad gormlnatlon oi enltUation 

... 


a*# 

... 

... 

oat 

*.» 

... 

i.a 

18, 

Rad Ball ... 




«a* 


tae 


e** 


14. 

lligli land ... 



**• 


... 

• at 

ate 

ta. 

• •• 

15. 

Uliccllancont .„ 

tie 

att 

4 


t.t 

t.t 

a 

at 

«•* 

■ *• 

aa* 

•tt 


1 

Total 

H* 

9,609 

40 

9, COB 

0*47 

17,304 

224 

17,618 

1*27 















































STATEMENT SHOWING INCIDENCE OF WORKING EXPENSES AND ASSESSED WATER REVENUE ON THE CANALS IN THE PUNJAB 
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‘iDcIndcs i<s. 1,01)43 1 , nctoalljr spent bj the Patiala Stnto. 
t Figures reported bjr tlio ikancr State, 
tlneluiles Ki. 10,662 actanU 7 spent by tbd Bikaner State. 
§lnelndes 14,U9Q acres aiiestod by the Civil Department. 
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' > 

HI 

STATliilENT OP QUANTIT? AND VALUE OP CROPS 


NAitca or Cbotb, 


Bnglleb. 


1 


GnialS'- 

THiP&t 
Sarlej ••• 

Itieo 

Mft1Z8 ... 

Gate ... 
Mixed cnin 
Mtecelloneoax 

MllletBand Polees* 

Gxe&t MIllAt 
eplkol Millet 
It&llfiQ MUltt 


Gmm ... 
Lentil ... 

Fcbe 


Mixed Qnln 


UlseelUfieoas 

Drags and Sploes— 

Tobacco ..I 

AnfeMd and Dill 
Fcoorreck 
Gotlaoder 
. Camlo ... 

*■ ' • Tornerio .• 

Aulieed ... 

Mleeollaneonfl « 

yibcia- 

Kosella Hemp 
Tfilie Hemp 

Mlacellanoone .. 

Dj«— 

Indigo ... «. 

Henna ... *. 

g^tSoirer.., ., 

MleeeUaneona 


VernicnUr. I Sclcntlfe. 

1 

I 


Qclmn 

Joe 

Jhona 

Main 

.TbtI 

Detra 


3 


TrltloRin Mtlrnra .. 
Ho^*c•lrR Tulpare .. 
Oma #At!ra 
S^a ina;s 

Arena eatira ... 


Javaf 

llajra 

Kanenl 

M'tndwa 

8a«ank 

Ghana 

Sfaeur 

Bavao 

Mattar 

Mnrh 

Mnng 

Sloth 

Goar 

Derm 

Cheena 

Maddal 


•M Sorgliam rnlgare . 

.. PcnieiParla rplcata 
Pctarla lLa]l‘*n 
. Klcnrine eoracana 

. Panlrnm francitiecnm 

... Cleeranctlnuin .. 
Driom leiia 

PiFarapatIm&i* 

... rhisectn^ tadiatna 
Pha^eolna ninni^o 
Phireolaa aroi itifolla 
.. Cjanofalapsoraloidee 

Paclcnc. iBiliaeeutn 


Totnekn 

Poet 

Alwain 

Metbl 

Dhania 

Zlra 

Haldl 

Baattf 

Katnl 


Xfefttlana InHeam 
PapaTfr •omnlfrrem 
Ptrehollealvain .. 
Trlronelh fo'nntngTffkam 
CoWandmin aatlmw 
Conuonm otCclnale 
Cnre.mJoaga ... 
iMnplnelh anisum 


} Rjl 
.• Ban 
.. Banal 
Maojk&na 


.. Gomrpfnni herbasran 
... Itiblecna canoabinna 
... Crololnria Jnncea 
M. Bacebantm munja . 


M Nil 
M Slebndl 
Kaesnnba 


Indtgofem flnclona 
Laweonta aibo 
OaTthcmamtinetorlue 


011<eeedB^ 


Olngellr or Sesame... 
Bape ... 

Do. 

LIneecd Tlax 

MleoeUaneona mi 
M ixed grain 


Til 

Bareon 

Toria 

Taramlta 

Alel 


SeFamam ludlcnm 
Drasrici camt e^tna 
Go. (Yar. tonal 
Brnea Mtira 
Llntim aeUafleelnam 


Toita and gramj 


mits and VogelableB— 


Orobards ... 
CMllies M. 
Melona 
Carnts ... 
Oreee .m 
O nions .H 
Tanlpa m. 
Water'nnts 
Gardens ««• 
potatoes ... 
Vegetables 

Mlaeellantons 


Sllroh 

Khatbnta 

Galar 

Hamm 

Pias 

Saignm 

Slngbaia 


Capfllcnm annnm ... 
Cnonmla melo . . 
Daneas oa»rta 
Lepldlam satlrnm . 
Alllom eepa 
Dra«sloirapa ... 
Trapa blcorols 


Ala' 

Tarkatl 

Lehsan 


Selannm taberosan 


Fodder- 

Dneome Gnsx 
Grasa 

MlllelSi cte. 
Bngareane 

MteceUansons 


Fallows ... 
Single catering 
plantations 
Mlseslii^nooos 
iFaste of water 
palorer ... 


Lnsan Ghas ... 
Senjl 

Obas ... 

Chaibl .. 

Malna ... 

Ganna . . 

Shaftnl 
Methia 


Medieago satlra 
Do. Tar. 


Sacebarom ofilclnarnin 


Total 


Gb&ss Total 



1 

A 7 isrBav Jitmta 
CA yAX,. 

'SixBiwn Cabal 
(D aiTicn). 

Snaivs Gaval 
(N ittm Statrs 
Bbabohm ) 

Urrxt Dasi Doab 
Cakal, 
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I.Ct.lO) 

52,231 

fil, 70 . 6 C 9 / 


2.413 
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M. 

M. 

... 

7 

420 


12.605 

12 , 00,500 


67,800 

!,550 

2 ,S 5 ,C 00 

11,621 

11 . 68,400 



u. 

40,110 

399 

89,000 


2 , 23 ^ 

], 76 , 6 C 0 

4,978 

9 ,ri,«o 

673 

8,641 

S, 9 ;,liH) 


“ 178 

" 3,800 

"* 53 

“,B 90 

I 

~ 

" 2,671 

^130 


943 

87,720 



167 

8.025 

431 

25.000 


5 

180 

!I,S 14 

4 , 66.200 


4 . 74.000 

03,257 

27 . 97,710 


02 • 


5 J 

2 , too 

SCO 

10.600 

768 

11,286 


0,400 

1 , 01,723 

3 S«,rS 3 

1 , 00 , 07 , 701 ) 

218,712 

64 , 11,860 

219,920 

0 

63 , 67,600 

160 


49,053 

1 , 05 , 16,4 3 

2,749 

6 , 70,756 

7,698 

10 , 25,602 

35,877 

7 S, 21(.131 



, , 

7 S 

6,060 






i .834 

11,004 

1 

3 ? 


... 

... 

' 45 

910 

074 

19.450 

1 , 6 S 8 

83 , 7 CC 


810,091 

e. 7 i, 4 j,iw 

1 , 231,069 

6 . 67 , 6:, 010 

08 S, 4 SS 

3 , 91 , 76,616 


7 , 7 O. 32 ,€S 0 


1 G, 2 S 0 




"S ,!39 

... 

1,850 



1«409 



M. 

, 

1.1 ^ 


739 



M. 

761 

M* 

18,800 

... 


is.roi 

M. 


... 

... 

... 

2 



409 

•M 

4*1 

M. 

... 

... 




' 850,030 

8 , 71 .M, 1 M' 

1 , 226.083 

s.s 7 ,«i,oie , 

050,055 

s,si,ro,M 5 

i, 82 ?, 8 » 

2 , 70 ,S 2 ,«» 





































23 


IRRIGATED IN THE PUNJAB DUKENG THE YEAR 1921-22. 



















































inE- 

STATEMENT OF QUANTITY AND VALUE OF CROPS IRRIGATED 



Wheat 

Baela; 

Klee 

Oats 

U xed grain 
Miseeileneoas 

Uiliets and Palses-- 

Great illHet 
Spiked Millet 
Italian Millet 


Mixed grain 

MiecelUneoaB 

Brags and fiplees— 

Tobacco 

Poppy 

itniteed and Bill 
FcoORreek 
Goiriaudor 
Camln 

* 1 1‘nrmerifi 
AnUe«d 

Mlecellsneoas 

ribree— 


i Trltieum satirum 
Ilordeam taiga re 
Oryii ratlra 
7ea miys 
Atciia bitira 


I I 5orgbam ralgare 
> PaoieiUaria apieata 
hetaris UMlci 
• Eicasine eoracaaa 
PeoiOaiu frafneataecam 
Cleer»fictioam 
) Arriim leas 

I Ptfam eatlTam 
< Pha&ealae radiatoe 
IMio^eahs nango 
. PhisculuB flcoiilrlfolla 
I CyamopaiBpesraloldei 

. , Panicatn nUlaeeaai 


«. ' Kleotiaua tabaeam 
. ( Papatcr eoninlfemm 
«•« , FttehoMe ^tvAln 
. , Trlgonella lanatngrRVnm . 
, ‘ Corlaadramaitlrnm 
.. I Comiuam oQlelnale , 

.. Curcom longa , 

. I PlinpiDcUe anliam 


S7»018 80.72, <D1 

1»170 40.61S 

44.6S7 2S,91,SJ3 I 


d|t3t 2.80.720 


0 820 

** PM 

1 45 

321 10.0SO 


45 

200 O.OOi) 


0 4S0 


36? 27, nt . 

'63 2.916 7 

7.276 2,18|260 f 


1.410 47.910 

600 17.800 


2.773 1,27,034 


n\*^ 3.1M 

5,100 flj^OOO 


6 160 


American 4«. 

• Bosala Ue < p 
Fal&e Hemp *„ 

MlEoelianoons 

Djes— 

Jsdigo Ml 

Henna ‘ 

Bafflorrer ••• 

Mleoollaneons 


Glngelly or Beiarae m. 
Bape •• 

' 1)0. 

Linseed Flax 

MIeeellanooni 
Mixed grain 

Fnits and Tegettblcs— 

< Orebirdi 
CblUics 
MoloiiB 

Carrots ... 

Grees ... 

Onions >•* 

Tnmlp* 

Watepnais .. 

Gardeab , ... 

• Potatoes ... 

Vegetables ' 

Mlseellsneoas 

Fodder— 

I ’ 

Laceme Grass 

Grass 

UiUets, etc, 

• Sagateane ' • 

Mlecellaiieons «. 


Fallows ' 
Single Tratcring 
Fiantations 
Misaeilancons 
'Waste of water 
Palaver 


Kul . ' Oonypiam hcrhaceara 

San . . lllbifeus eannab'tms 

Binnl . I Crotclana jaaeea 

^lanjkana .. * Baeeharom mnnja 


Kil .. Indigofera tlnotorla 

Mebndl ... Lawsonia albo 
Kassumba ... { Cartbemain tlnetorlas 


Til ... Besamnin Indkum 

Sareon . BrassicacaiapcstrlB 

Tona Do (V^r. iorlaj 

Tanmlra Eraca satira 

Alfi ... Lluatti as ItetUsimam 


Torla aiid gram 


Mirth M I Capricam aannm 
Kharbnta .. ) Caeamie molo 
Dances earota 
1 tpidiam ntlram 
A'llam cfp^ 
Bnsslea rapa 
Traps bioorals 

Solanam taberosan 


Lasan Gbas 

Beoji 

Gbas 

Cbarhl 

bialna 

Ganna 

Btasftal 

Slctbra 


7,747 4,41,679 

4.3S0 2,13,900 


yo 8,(y>o 

17,002 8,67,810 


6,181 1,49,416 

90 


8,949 I 1,89,720 
850 



S,i)]l 1,14,627 


::: 

M. 

•M 


M.dleago utiTil 

Do. V.r. 

”l,16S 

1,367 

«,(>20 

^,760 

19,070 

1,80,400 

40 

8,189 

Saccluiaui oOIeliioniin 

STS 

80,276 

84 


■“s,rM 

74,660 

321 

... 

. sso 

4.440 

413 

Tct tl 

I.63,U9 

1,09,83.671 

I,67,?JB 



04 C,666 

1*8 14,952 

8 ' 2b7 


1,620 . 48,780 


20,056 { 12,07,604 



*|H* 88, !M 

CSS 4o.s(a 
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IV E, 

COMPARATIVE STATEMENT OP IRRIGATION AND RAINFALL FOR THE YEARS l9Z1.2i AND 1920-21 IN TUB PUNJAB. 
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StATBMENT SHOWING OCCUPIER’S RATE IN FORCE ON THP CANALS IN THE 
PUNJAB DURING THE TEAR 1921-22. 


Anthorit;. 


cntion Ko. 097 
dated 3Dt1i Jmie IPIO. 


Irrigntioii Ttraneli Kolifi- 
cat.oa Ko. Sl-R.I.. daM 
16th Janosrj 1920. 

Irrifntlan Branoh XotiR. 
eaten No. 093.R. I, 
dated Uth Jnlj' 1919, 
and No 0200.R. t. 
dated 16th Aogaat 1919, 


Irrigation Bmncli Noti&- 
cation No. 1691-I., 
dated 27tbAprn 1800. 


Irrigation Branch Notifi- 
cation No. ,273‘R. I., 
dated 2let Decemher 
1904. 


Irrigation Branch Notifl- 
CBtione No. 624*it. I., 
dated 12tb May 1913, 
nod No. C10i!-IL I., 
dated 11th July 1919. 




Rate pee aobb. 


Clasl. 

Nainre of Crops. 

Flow. 

Lift. 

Per 

I 

IVESTERN JUMNA CANAL, ISCLDBISfl 

6IRSA branch. 

Ocotrpisn’fTlAin. 

Sngarenne . 

Ba. A. F. 

10 0 0 

Bs. A, P, 

6 0 0 

Crop, 

11 

Kieo and vater-nnts ... 

6 8 0 

o 

o 

Do. 

in 

Orchards, cnrdeii<. tehaeio. poppv. drnes, repc- 

6 9 0 

3 8 0 

• t 

Gardens and orchards per 

TINA 

tahiei, spices and melons, 

'Wheat ...‘ .» 

5 0 0 

3 4 0 

half-ycir; the r-st per 
crop. 

Crop. 

IV 

Cotton fibres, dyes, nil-seeds^ and ail rabi crops, 
except nhcat, gnm, inasnr, senjt, mainaand 
tnmipa. 

Chari end alt kharif crops not otherwise specified 

4 0 0 

2 8 0 

Do. 

Y 

\ 

3 0 0 

1 12 0 

Do. 

VI 

Gram, masnr, senji, turnips, carrots and msina .. 

2 9 0 

18 0 

Do. 

VII 

Crnpr pronn on iho “maih ” of a prerions crop 

1 4 0 

0 12 0 

To. 

VIII 

I 

rrntering for plooghlng not fotloirod by any 
crap In the samo or next harvest ; — 

(a) Forony nnmlierof watering hotirecn Ist 
May and 16lh July, 

(4) For any nnmber of wa'ering after 16th Jnly 

Grass, Tillago an.i District Board plantations i— 

For any nnmher oi sratcrioga in kharif season 

For one rratcring in rahi season ... ... 

For two or more waterings in tab! roaaon ... 

LOWER CHAUrAVO NALA CANAL, 

Occnrirn’s Rat*. 

Sugarcane, rice and srater*nnts ... ... 

0 8 0 

18 0 

1 4 0 

1 4 0 

2 8 0 

4 2 0 

0 4 0 

0 12 0 

0 12 0 

0 12 0 

18 0 

2 12 0 

Acre. 

• Do. 

Half-year. 

Do. 

Do. 

Crop. 

IV 

Cottons, indigo and maize ... ... 

2 8 0 

1 10 8 

Do. 

V 

Other kharif craps ... ... 

112 0 

12 8 

Do. 

VII 

Special rate.— Singlo watering heforo niooghlng 

12 0 

0 12 0 

Do. 

I 

for rahi followed by a crop, 

.SIRHiND CANAL. 

ZoKC I. 

All landn i'riga'ed ly the British Branehts of the 
Sirhind Canal leiCi the exeep'hn ofthw tilita- 
ted in the Fazilti TahtV. of the Feroit^-ore 
VlslHel. 

Sogarcans ... ... .. .„ 

12 0 0 

6 0 0 

Crop. 

II 

Rico, orchards, gardens, nappy, indigo, dyes. 

fi 4 0 

2 10 0 

Orchards and gardeni per 

III 

drags and spicoj, watcr-nnts, msito, wheat, 
rcgctabics, oxcep. tornip . 

Colton, chillies, melons, tohaceo, fibres, barlev. 

4 0 0 

2 0 0 

half-year; the rest per 
crop. 

Crop. 

IV 

oil-seeds, berra, senji, nil non-fodder crops in ' 
kharif and rah. not specified. 

Bajra, jowsr, ehari, moth, ranog, mash, gnr, 
chins, masnr, gram, tnrnipi, pjst, and all 
kharif and rahi fodder crips not specifisd. 

Watering for ploughing not followed by eny 
crop in tho iimo or snccccJing harvest; — 

(a) For any nnmher of waterings hotwocn 1st 
May and 16th July. 

(4) For any nnnihor of waterings after 16th Jnly 

Also crops grown on the " wadA " of a prerions 
crop, 

Epecial rates which may he made applicable to 
cbannels selected by the Local Oovernment 

A siogio watering before phmghing followed 
by a rahi erop. 

3 4 0 

1 10 0 

Do. 

V 

VI 

i 

1 

! 

i 

1 

U 8 0 

18 0 

18 0 

2 4 0 

0 4 0 

0 12 0 

0 12 0, 

12 0 

Aero. 

Do. 

Crop. 
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■ SIATEMENT SHOWING OCCUPIEE'S R4TB IN FORGE oN THE CA.NALS IN THE 
PUNJAB DURING TIi E TEAR 19ai-22 — con^ped. 


Antborliy. 


Irrigntton Uroiicb HolibisJ- 
tion No 279.11.1., 
SUtDewmber W04. 


Irriiration BrnocbNotlUco. 
ifomKo 

01Q2-I1.1, dii(«a 11*' 
Joly 1911). 


POQ ikons. 


Nainro oC eropj. 



ns. A. r. 


SIRBIND CAKAii~ooirotoi>SD. 


AU lanh irrigated bij the Vritith Hranebtr 
t/lht Sirbird Hanoi in ihrFaatba Tabtil 
oflheFeroztport Bitiricl. 

1 SngAreono ... ... 10 9 0 

II Riec, orebards, gunUnt, poppr. Indigo, dyes, 6 0 0 

drags nnd soiros, tra'cr-nots, msirr, wlifnt, 
rrgotnbl's (rxeept inrnips). 

III CoU'n, cbillirs, radons, trltceo, fibres, bnrloy, 

oil-sfoili, bi'rio, senji, nil npn-foddrr crops In 
bbntU nnd rnbt not sprcfii-d, 

IV Bsin, josrnr, cbtri, raolli, mnng, raosb, guuc, 

diiiin, nmsnr, grsm, tnmipt, pi.'.s. nnd nil 
bbnrif and rnbl fodder crops not ipre! fieri. 

V Wnl 'rinp for p'ougbini; not follnsrrd by ntiy 
crop In lira er.rat or snccecdlog Iratresl i— 

(a) F.ir nnr nnmlic* of irntcrings bciircen 1st 

Mny nr.d Ifith Inly. . 

(b) For ntiT nnmber of srnCcrings nftor IStb 
Joly. 

Also craps griivrn on the *• icndA *’ of n ptorloni 
crop. 


10 0 0 BOO ®'®P- 


2 8 0 Hfcbnrds and gardens per 
balf-ycar, the rest per 
crop. 

1 Id 0 


8 0 0 12 0 


a 0 0 12 0 


Irtigatina Brat ch Notlfic.y 
tion No. 6010-1., doled 
271b Koromlcr 1886. 


Irrigalino Oroacb Jfotificn- 
tioii No. 10a.;t.I., d-oted 
lOtb January 102'd , 
Irrigation Brancb Ko*'8af 

tions No. *:.21-U,I„ dated 

12ib Mny 101 », isnd 
No. 0102-11.1, dated lull 
Inly lOVB* 


All lanli irriga'fi bv other then Iht Srifith 
Jtranthet of the Sirhind Canal 

I Sngnrcaor, rice, trftlrr-niits MO I 

IT flnrdo'iB, orchards, tebacoo, prppy, rogctablcs, 
indigo, maiic. 

in Colton, (Ibrot, nil rtyoi (caoopt Indigo), all rabi 
cr.'ps (orcopt pram nod toasur). 

IV Cliari, nli kliarif rrops not spooifieil nborc nnd 
rabi crops of gram and masnr. 

y WnU-riiig for pbngbing nrt follmvel by any 
crop in tbo lamo or anccecding barrest t— 

(n] For nny mimbor of srnieringi betircon Ist 
Mny and IGtb Jnij, 

(b) For nnr numbor of rrnlorin.s attar IGtb 1 
Jnly. ■ ] 

VI Sproinl ra'o trliich may l>c mndii npplleablo to 
cbnnnols selected by tl.c Lieal Uovernraent 

Aainglo irntering bofoio ploaghing for rabi 
foiloircdby a rabi crop. 


8 0 fi 0 0 
8 0 3 0 0 


10 0 ,1 1 12 0 


8 0[ 0 d 0| 

I 8 0 I 0 12 0 


1 8 0 1 0 0 


Irrigation Branob NoHfics" 
tion So. 2fi2M, dslod 
lOtb .Tuno 1691, I 


Irrigatton Branob Netillcn- 
'ton Mo. SB-B.!.* ™*ed 
Jtlili )annarylD2P< 


UPPER BARI BOAR OAN.II.. 

Ooopmob’8 rath, 

t Sngnrcano nnd irnlor-nuti ... 

il Rico ••• ««« 

III Orobatdt and gardens, lohacoj, poppy aii’J otbor 
drugs, regotablas, melrni. 


IV All ilyos, fllires nnd oilseolt, nil rub! crops oicopl 
gram and ninsar. 


7 1 0 3 8 6 1 Crop, 

0 0 10 8 0 B I D«. 

r n ft o A A I Oroliards nnd gardens pec 

half-year J Iborest per 

orop. 

B 13 0 I'li 8 Crop. 


V Olmrl riml flU klmtlf CToi« not otlimvi^J! 3^2 Gl 1 6 Sj | 

SAbi crops ot mm nnd ma^ar nuil nil fodder 
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STiTEMENT SHOWING OCCUPIER'S RATE TN PORCE ON THE CANALS IN THE 
PUNJAB DURING THE YEAR 1021.22~coin!iKt;cD. 


Anthority. 

Cian, 

^*at^r« of crops. 

1 



UPPIiR I3AHI DOAB OAEAL— eo:>Ti:(rED. 



OcocFiEB*s Rate— conimacd. 

Irrigation ntaoeb Notirioa- 
tion No. P2.U. I., rlatad 
2Igt May 191S. 

VI 

Spociil riitf4 vrhith tnny lio tnado ikppItcnMo 
foUnwins* cti&*ioel4 lelceted h} tiic liocnl 
rtovcrnmcDt : 



/I single ualering bejbre ploughing forjrabi 
foUotnd by a rabi crop. 


OiriiioB. 

Etmc of ehannol. 



Main Zine, 


f 

EaiftoiFnr l coder. 

Fnridnsgar Feeder. 

Soianpnr Hiil Channei. 

Sana DistrifraAiry. 


Galp» Dulfibntarjr, 

Pinanoi^ar iVnvtgallon Clronorlt laeladiiig Airank 
Diittibutnry. 

Bhsto'u Sistribntiir;. 

^nBaQnIlga1 Olstribatarya 

^ yaatinivgal .Mill Channel. 

k'lrst .. S Qbnzikot DUtribntair. 

Main Una Upper, 

Cabehali DiitTibatiry. 

Fatehnangsl Diatribntary. 

Htnia Dlstribotnry. 

Kol Earam Cbami Siitribntary. 

Koiijar Diatributaty. 

Fatobgarh Oiitribntivry. 

Eotla Dhtribatorj. 

TbarJonal D»tribDUry> 

Keasr Sraneh. 

Jondialn Dutributaiy. 

Talan-sn Oiattibutary. 

Kanneh DistiibaUry. 

Sabnon Branch, 
BcoikiDiatribntsry. 

Aihiral Distribatary. 

Vadala Dhltibutary. 

Dhardeo Distribatary. 

Gafgarbbat DUtributary. 

Chindnr Distribatary. 





Itm 9sn AOfit, 
Flow. lift. 

Rs, 1. 


Per. 
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STATBAfENT SHOWING ■ OCCTJPIBH'S RATE IN FORCE ON THE CANALS IN THE PUNJAB 

DURING THE YEAR U>21-22-ooNTiKraD. 


Antboritf, I CIta). 



IrriRntion Bmnch Notifi- 
cntkaia Xo, 0«6>U 1., 
aitcdlSth Alny 1U.3, 
and No. 0 lOU D. I 
dated lltb Jntv 1010. 


Irrigation Draneb Naliliea*' VIII 
ttona Xo 3t9-It. 1.,, 
dft'cd "Qtb Mareli lOtiT 
No. COS-R. ] . diiled ! 
llt'i Dreemijer ‘19'>7i. ‘ 
ond No. 030-n. I., da'cd 
• 2nd Jnly 1908. j 


Rf. A. P. n«. A p. 

rrPEtl BAIll DOAll CAXAL— coKOiTOnn. 

> OecpriERo Rate— MB c/uAd. 

j H’alerirjf for plonghirg nnt followed l>y any 
crop in tlie aami' or sneee.'ding liarvoil : — 

(nl Tor ony nmnber of woterings liclweni lat 0 8 0 0 4 0 Aero. 

May «ud ICtb .fniy. 

(b) Vi r any namber ot Trntrrigga after I'lth 1 8 0 0 12 0 i^o* 

Jnly. 

Crops grown tn the " intd/i " of a prev’ens cn p 1 0 2 0 9 1 Crop 

. ViI1agoplnn*aticn« on nrea to whieli (bo pro- , I 

I i!a!iii.« of Act III of 1903 barobeen eitende.1 j 
ond Dietriet Il'ard ptoatations tiitbln *lio ^ 

Cbniiian roloiiy i — i 

I 

I’or ony number of waterings :n tbc kbarif j 1 3 4 0 0 8 Half-year, 

aenaon.'" 


Tor ono waferingiii mbi aetaon 

For two or nioro waterings in rabi eeneon 


1 3 4 0 0 8 

2 11 r 1 (5 0 


Irrigation Oroneb Notificn 
tion Vo, Ii47-R. 1., dated 
aard April 1013. 


Irrigation Crniich Nolifi- 
ent'on Vo. 101-R.-f., 
dated lOtli Jasnary 
1U20. 


LOWER liARI OOAIi CAXAL. 
Ocorrpinn's Batp. 


Cano and water-ania 


0 0 0 4 8 0 Crop. 


r 8 0 8 12 0 Do- 


Orebania. gai dent, tolmeco, p-ppy, indigo, dnipa. 6 0 0 2 8 0 Otebarda and gardens pt> 

vcpciabict, melons ami wlieat. balf-year, teat per crop. 

Cotton, flbree, dyes (other than indigo}, oll-tccds 4 0 0 2 0 0 Crop, 

and nil rabi crops eicepl wheat, gram, mnanr, 
renjiiioiniiia and turnips. 

Cbarlnndnil kbarlt crops not otberwiio apt- 3 0 0 1 8 0 Do, 

rifled. •- 


(а) ftrnm, mnsar, aonji, tmnlps nod maliin ... ' 

(б) Crops groirn on ti.o "tradS” efnprevions 
crop. 


Irrigation Rraneb Xotifl- 
cation No, 0128-R. 
doled 11th Jnly lOlU. 


IrrlgatlnnijBrandi Ho, 029- 
R, I., dated 20tb Jnno 
1919. 


} 8 4 0 1 2 0 (») Crop, (6) nd (o) norc. 

(c) Sinsln watering beforo liengb'ng for mbi ' 
folio-scd by a rabi crop to th appllcnbln 
only to cbnnncla aelicted by Ibe Lcenl 
liovernnicnt. j 

Oraat riilngo and lliatriet Board pinntattone i— 

For any nnnbcr of waterioga in Histlf 1 4 0 0 10 0 Ualf-jcar, 

(cnoon. 

j For ono wntarlng in rabi aenson ... 1 4 0 0 10 9 Do, 

For two or moro watcringa in rabi teaton 2 8 0 1 4 0 Do- 

Tfataring for plnngbU'g net followed by any 
crop in the astno or inecccding b-troal i— 

(o) For any nnmber of waterings between lat 0 8 0 0 4 0 Acre. 

May anl IStb Jnly. 

(J) For any nnmber of waiorlngt after IStb 1 8 0 0 12 0 D.i, 

Jnly. 

(c) Hemp (aan) nnd Indigo STbleb baa been 0 8 0 0 4 0 D--- 

pionghed in as green mnmim beforo Ilia 
l&th September, 

Spaolal Totla nnd gram sown togetber in tlin 6 0 0 2 8 ® 

same tieid. ' 
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statement showing OCCUPIEU'S RATE IN’ FORCE ON THE CAISTALS IN THE 
PUNJAB DURING THE TEAR 1G21-22-co.vtikced. 





Rate tth acbb. 


Avtboiity. 

Clast.' 

Natneo of crops. 



Per. 




Flow. 

Lift. 

- 

• 


UPPER CHESAB CAKAl.. 

Rs. A. p 

Rs A. P 

- 



OcotTtinn'a ihic. 

- 



Irrigation Brnrcli Ifofifi- 
cfttion Ko, 0223-K. ti, 
dated 8th Angoit 1912. 

I 

Cane and iraicr-nnts ... ... ... 

9 0 0 

4 8 0 

Crop. 


11 

••• ••• 

7 8 0 

S 12 0 

Do. •' 


111 

Orohards, gardena, tnhacca. pappy, indigo, drnes, 
regetahlei, melons and nhent. 

6 0 0 

2 8 0 

Orchards and gardens pC 7 
balNyoar; rest per crop. 


17 

Cotton, fibre*, dyes (other than Sndieol. oil* seeds 1 
end all tab! crops, eicopt n-beat, gram, niasnr, 
cenji, maina and tnruips. 

4 Q 0 

S 0 0 

Crop, 

I rrigftlion T^ranch 

cation No. I-p 

dfttod 16tb Jannary 
1920. 

V 

VI 

Chari and ail hbnrif crops not other tri<o speei- 
fled. 

(a) Oram, inasnr, icnji, tnrnlps and mama ... 

3 0 0 

18 0 

Do. 

Ir rigation Branoh NoiiB- 
cation Ifo. 024S-R. l.i 
dated 20th September 
1018. 


(i) Crops grown on the “ wadA ” of a pterions 
crop. 

(e) Sintfie watering before ptongbing for rabi 
followed by a nhi crap to bo applieable 
nnlr to following ebannels selected by the 
r,fle.i1 Goremment— 

i 

ha 4 0 

1 , 

J 

i 

12 0 

(a) Crop, (6) and (o) aero. 



On Mnin tine, ITppir. 


1 




Nokhar Branch. 


1 




Raya Rraneh. 






On Main Zhe, Zoan, 




• 


Talwandi. 

6n]'ranwa1a. 

KamohL 

hletnwala, 

Jolanrrala. 

Khanpnr. 

Sikhan train. 

Udyero. 



1 

j 



Khokh. . 






llnddar. 





vir 

hlangntarn llinor of the Ssyadwaio Bistribu* 
tnry. 

Grass, rillago and Pistrict Board plantations— 


' 1 
i 

j 




For any number of wafoHnga in tbo kbarlf 
flea«on. 

14 0 

0 10 0 

ilalf-year, 



For ono watering In rnbi season... 

1 4 0 

0 10 0 

Uo. 



For two or more wsteringe in rabi season ... 

2 8 0 

14 0 

Do. 

litigation Broneh Ifrtifi* 
carons Vo. BB-B, I., 
dated IStb Jannary- 

1918, and No. 0118- 
R. I., dated lltii Jnlv 

1919. and .Vo. 284-R. I., 
dated 12th llarch 
1020. 

VIII 

Watering for ploughing not folliwed by any 
crop in the name or succeeding harvest : — 

(a) For any nnuibcr of waterings between 
let May and 16th July. 

(i) For any number of waterings after 15tb 
July. 

0 8 C 

18 0 

0 4 0 

0 12 0 

Acre. 

Do. 



(el Hemp («anl. Indigo and gwara which 
baro been ploughed ns green mannre 
before the 16tb September. 

0 8 0 

0 4 0 

Do. 

litigation Branoh Notifi. 
cation No. 029*R. J., 
dated SOth Jnno 1919 

Special 

Toria and gram eown together in the s.amc 
■ field. 

S 0 0 

2 8 0 

Crop. 


STATEMENT SHOWING OCCUPIER’S RATE IN FORCE ON THE CANALS IN THE 
PUNJAB DURING THE TEAR 1021-22— ooniihued. 







Bm run acna. 


Antheritj. 

CItii. 

Nstvr* of oropt. 

Flow. 

Lift. 

Per 






El. a. r. 

Hf. A. r. 




LOWER CHENAB CANAL. 






' Oaarfiim’i Ritk. 






1 , JppUealUle— 








(a) all ulafti in Iht Gtjranaala SltlrM 
ulieh W 4 r« tilailMti lefert tXo Ul 
Janaary 1892 ; 






(i) all ulaltt IS tic Jiang Dittrlei wlieh 
mere flaih'ttei Before let Janvarg 
1892 itegpl Halt which wtrt froM* 
/erred frata Me JTaaigomiry la the 
Jhang ViitrM If Revenue aid AgtitaX- 
tara NoK/ea«'oH No. 870 of tlh Uoy 
1809; aid fuel prtpritiani wiUa at 
are noe or nay hereafter be tnelvded 
eithia the iaandartee of lie Colony 
aiaueae. 






(e) all oetotei Vn (Be Gagera and Jfontyomeiy 
I’oleito 0 / Mi Uontgmtry IMiirM 
which were eelaUiehed iy let January 
1894 / and 






(d) oil eetaUe tn Me Afultan and Lalore Pie- 
triete lehteh were eitailiehed before let 
April 1908. 




Irrp :Jon Bnaeli Nolii* 
«»• n No. 017-B. 1., 
As* i 18th Jao« 1908. 

I 

II 

Sogucane and vitor*nsU 

Bieo ... ... 

«*• 

8 0 0 

0 12 0 

*r 

4 4 0 

8 10 0 

Crop. 

Bo. 


III 

Otoharde, aardeae, iobaceo, 
draga, TigaiaUoi and melone. 

poppy. Indigo, 

6 9 0 

8 0 0 

Oinhardi and gardanaper 
half-year; the reet per 
crop. 


IV 

Cotton, fibree. djrae (other than indigo), nil'Mcdi, 
malia and all rabi eropi (sxMpt gram and 
ffloenr). 

n 

8 6 0 

Crop, 

Irrigstion Btmsh NotiB- 
ostion tl). 93-B, I., 
<tai«l 10 th J 10 W 17 
lOJO. 

V 

1 

Chari, all kharif nope not othirarico ipeeIGtd, 
and gmm and maear. 

*• 

■ 

1 12 0 

Do. 

Inigstlon Brtaoh KotIG- 
taiiont No. 0S6-II. I., 
A(t«d IStb M *7 1018, 
sod No. Dlt4-S. I., 
dsted 11th July 1919. 

VI 

Watering for plonghing not followed hjr any 
crop in the aama or aneeoeding barreii 

(a) For any nnmber of weteringa hetnreon let 
Hay and 18lh dnly. 

0 8 0 

0 4 0 

Aerf, 



(B) For any nnnibar of woteringi aftor IGth 
Jnly. 

18 0 

0 18 0 

Do. 



Alio oropi grown on the " maH " of a pnrlona 
crop. 

1 18 0 

18 0 

Crop. 


•Vir 

Single watering beforo plonghing for rabi 
followed by a rabi crop, to he appUeable only 
to ehannela leketed hy the Loral Qorenment. 

8 4 0 

16 0 

Aero. 



The etannelc eilteled anderihie tiaet Vll ere— 






Islfceiltj. 

Name of 
DItIiIoo. 

Kiinf efaliBBtli 






Vanjib InlceKon 

Biineb Notlfieitloa 
No.010e-R.L, dated 
llih Biptiotii 1001. 

7 Xhiabi 
f BItIiIob. 

rTealU Dllttlbn- 
j tiiy. 

] GaiiT Oola rii> 
I tilbataiy. 






Panjib Irrinilon 
Stintb KotUlMtIoa 
No. 030-lt, 1., dated 
Itth Jane lOOO. 

,lTalIjpiir 

DirUloo, 

rCbab Bibn Briaeb 
1 of tbe Nooa Die- 
J trlbatitr and 
i Bbeb Piblol 

1 Minor ct tbi 
t. eaat. 






Panjeb Iirlgalloa 
Staneb Natldeatloa 
Ko. OS'S. I., dated 
lOtbTabrnarylOOl. 

1 

i Kbiatl 
/’BItIiIod. 

‘ilnndlin Dlitib 
bnlirj. 

darceninla Nlitrl* 
bniity. 1 

Elgar Pletilbn- 
liTJ. 



■ 















STATEMENT SHOWING OCCUPIER’S RATE IN-FOKCE ON THE CANALS IN THE 
PUNJAB DURING THE YEAR IOCI-SS-coktikvld. 


Bath rts Acna. 


AntbocKy. 


Cists- 


IrrlfTstion Brnncb KolKIni- 
(ion Ko. ClAJ-BJ., 

12tb October 100?. 


vni 


Irtlgsdon Bmnrb N'lliAn- 
(Ion A’n. S2-I„ dold 
Gtli Jnntttry 1602, 


I 

II 

in 


Iirlfriition Unincb b'a'lfct- 
(ion No, 93 K I„ (lotrl 
ICtbJnnDnry I'.iJO, 

Irripitinii Bniiicti Vititfi- '’I 
(torn Ko.630.n I .lU'ol 
12tli Viiy 1013 on 
Bo. U114.ni., dfitrA 
U(h .tnly 1010. 


Irrlcntlon Oraneb Botifl- 
cntloni Bo OlO-UI. 
doled ISlli October IPOI, 
Ko. 3l3-n I. ds'r I 
11 tb Dccrxlior 1" C, 
Bo. rail I., d.tol 
lllb Drrerrher 19 ” 
nnd Bo. -17-B.I., dolel 
11th Jnno DM. 


nil 


Irrlpatlon Oroneb Botlfci 
(ion .No. <'20 It.I., dotrd 
SOtbJniioiOli). 

I rrif>AtiiiD llraneb B dllt’o- 
(ion bn,llS-n l,.dat<»l 
SOth Jnnnary I'JlJ 


IV 


Kotorc of Cro])«. 


I.OWJIII CHnBAll CA'^Af^— COStl-vni ji. 
Ocorpien's RATrVco*(inurif. 

Orott t— 

Kor ony t nmlifr of irotorln)^ In (bo lliorif 
■eitrr.t . 

I'l r one itnt( linp In (bo r«bi croton 

Frr two rr nirre irotcriiici in Ibo rnbt rccion 

5. jtj>pUeatjU</itfMti oUtr tf.an iKo»t >t- 
A*otf/ratton A‘<V 1.* 
datti }3lh June It* :>,ah<t t. 

PuRotcino ... 

nice 

Orel ardc ctrden*, lr.b»rf.-, in Ipo, Tr;rtol)Ir», 
PolTJi dhttr.ia. tira, nutij, iiiil..cf. 

Oette.n, flbo'c, .lift fo'liertbiii inllcol, oil-feeln 
ti'olie nod nil milt cref* (rier|it irroi' ftiid 
inainf). 

llnrl, oH kl'ojif empi n't othifiriio cpeclBrl 
nail jrroni nnlnamr. 


■,i) 'VotfInB for pl'Mcbirc not f llMtrd by ony 
O'-p h llietnnieorinfret.lipe botiikt 

(0) f'c" » y ti'iBbir of ira’rrnco lirlirriD 
HI Stay ii'nl Iftt dn1>. 

(1) I'cr 00} noiKbcr cf natrririyc oflrr 
Ifilli Jniy 

(fi)AU> C'.'i't (jMwn on (be « ira fl ’’ of « 
previout ri.j., 

On*« rllNce jiK ti*i''i* in Col'cy tilltpfc 
Mil ll.il'ict U.ntiS l>U»tnt5niii in tlio 
Cut ’ll} 1— 

F rnn» innib I cf wnlerinr* in tl.r VlmU 
t.it-on, ■ 

For ere vrot-Tinpin tbotnU nratm ... 

I 

Fop tiro ' r mer.i wa'crinpe in (be mb*, tea. ‘n i 

Op-rltl (oritnnd prom Mien tepe ibtr in th.i»omo i 
fiiM. i 


Is, j(iyfifolfr/rrn Var>f It'll ro cue?, rr'n'ri 

1 oi roy It rr'erreify Ot 

nmf /ein ae.(i«c Vt» «fn(0't<f ./fern tht 
Xoerr Cfleiit Carat Co rhirh iht taltf 
palliii'd i> Ho •f.ealirn JV'<.32/. I'nU'i 
C(* Juniuiry lb 2, Or< of i/ico'.ft. 

Colton, ftl'Pi'*, dye* (orber tb*n inilipo), nil- 
teedi, mt so suit all mbi eMpi rier|i| pram and 
piacar. 


TtiipaiionTImnch Kotinca 
lion Bo. bS-K I., datol 
16tb January 1020. 


V Chore, all kbarlf emp not otbornii’ fivcifled 
and pm r, 01 d nitiar. 

Lilt o/ n'ahi itUeid ly f*r ioeof (ecrerartaf 
I anifer A’oCi/I.o'ioo AV,112'/(. 

I ogCid tlOlh JoRHory ll'lS, 


Plrlrlos, 

PIsIrIct, 

( 

Frttlf'rm* 
MF'ffseat 
flTcle. 1 

Bee. et Cl.a1e 
and 

Prtnrb, 

fpT'r 

Oapeta. 

Oajnnwala 

Oofrer* 

Bnptb 1* 

Mr, m a-d n?, 

Oc|r«r& Braaeb. 

lainr 

OaFO-a. 

Ljallier- 

Pitta 

;i ari) pirtef 7C 
ird lO, OuFfia 
lltanth. 

IiFtllrnr^ 

Irallpar-. 

Jhanp 

Jhinif 

Brtncb 

PHI* 

lOTard baifet IF, 
Jl.anF llnreli. 

120,19a, 197, 141, 

141.149, U.IM, 

I9B and 147, 
JlitBF Bttaeb. 


now. Idft. 


It*. A. r. Re, A. r. 


14 0 
14 0 
2 8 0 


1 ) 10 0 
0 10 0 
1 4 0 


7 8 0 
0 4 0 

n u 0 


3 12 0 
3 2 0 
2 8 0 


a 12 0 


1 14 0 


3 8 0 


14 0 


0 S 0 

1 E 0 
I 4 0 


0 4 0 
0 12 0 
0 10 0 


14 0 


0 10 0 


14 0 
2 8 0 
boo 


0 10 0 
1 4 0 
3 8 0 


0 0 0 1 13 0 

2 0 0 1 4 0 


Far 


HMf-ycar. 


po. 


Po. 


Crap. 


Do. 

OrrlarJa ncd pnrdrna {icr 
bOf.yc r } tbn nat per 
crep. 

Cl op. 


Pa. 


,\cre. 


I»9, 

Crop. 


Half-year. 


U-. 


Pa. 

I'lOg. 


Crop. 


Do. 













S^AT^Miltl.'JT OOOUiJrER’S R\PB I-V P3BJE 0^^ THE CANALS IN l’Ili 

PUNJAB DURENG THE YEAR 19il-i'2-ooSi:[SirBo, 



LOWER CHENAB CASAL— cosOt.vdbI). 
OcauTXBii's Hath— eonrlu^fi^. 


Rfi. A. V. Rb. a p. ' 


LM oftn ateg ae^^rfed 6y tH Lo'al 
Goiertitnpflf— cWlttdfsI. 


fi«tll^Riont XoKo^Cfaaks 

Dlrfflon. District. as*e«i>mcnt ftnil 

circle. Bnreli. 


r ItTSilpor Jlintir 

I ntincli 
• II. 


SSI, 3tt. 3IS, 9(1') 

964, JhSDQ 
Hrfiacht 


Tlianfr •• I DiHc 


Irrfgtiton Hmeh Xo*U 
ficntion Ko.027S«U. L, 
dtted 26tU Aucatt 
1012. 


IrriRatlnn HRineti Notl* 
fieition No. UO-Il, I., 
dAt4*d 22nd January 
1018. 


Irrigation Hrsncli Noti- 
fication No. 0301>U» I„ 
dated 2Ut September 
lOU. 


Irriff&tion Branch Kotid* 
cation No. Ol0>U> L« 
dated Ui Juno lOlG, 


Jhane . -t 


r<rillimr.« .IMnc 
n«4neh 
lU. 


' I Jh.tTi^ . I Ditto 


t«.lW 175, 170 
Vr:, Ifil. foe, »n(> 

8»*. Sir, I 

22«.M\i-7.5«. I 
2«n, 2ir, ?ar, rA*. 
s""* on#! sm, j 
Jha'i); B'anpli. ' 

9fj7. «)«, 100, cot. 
402 V'4. 10J>. 410, 
411.419, 1S4 onr) 

Dn'icb 

142 113. 1l\ 417. 
414. 410. 410. til 
Aoi 441. Jhan? 
T1r«ne}>. 


T/iweT 

Lwllint ... 

OncfTA 

11 *. 207 and StO. 

OnciTi. 

Tlnnoh t 

Onr*n Bnieh. 

7bi"P .. 

Bltto 

llnneh 

ta. 

121. Sit, 1W. 317, 
371. 4ttanl 491, 
Jbaag Branch. 

Do. 

Than; .„ 

.Diaaff 

TI*nT)ch 

170. Jhine 

Bnaeb, 


Dnirpr tjallpor Onerra 

nnc'To n-i'ieb 

U. 

Hunts «.» Ditto nitio 

Ktiaokl ... <Jalranwat* 

UoOAT Ditto *• 

norm. 

Don^r rjallpnr 

nnfori 

I 

Lrnllpnr .» Ditto 

.TIiatii; ... Jbang 

! 

I TIanTa ^ Lrallpar ... 


SOI. 2«, 317, .nic. 
32*», 910 tmA S8S, 

na^e™ Br 'wch. 

3<ir.601. B03, 5 >3, 
aot. sot, MB, 
S15 pnn Itlll, 
Oa»r.nniT)e1t. 

II, IH nnil'’ sad, 
BaVli Tlnneb. 

1». 1% M. Sd. 31, 
dl.nd 41, n.ltli 
Droneli. 

C7,m, inTnnil 103, 
Rslili Rnnch, 

I«I, *11. 217, JU, 
2a0 .94 231, Bakh 
Bnaeli. 

OdS,.:*,!?!!, 470, 
491,431,431, 131, 
4'Ki,4»i, 413, mn, 

C04, m. 994 soo, 

Jhani; Branoh. 

*37, *59. 591. '95, 
*37, (119, nI9, (IIP, 
Oil, 922 ami «!I, 
BanlaBraneli. 

m, Oaiiara 

Biiuieh, 7,09.7. 

E35, Onir.Ta 

Bnaeli, Up|iii. 


IniKOtino Broneli ^7ol(• 
fientlon No. 037>1t. I., 
datol 6t1i Jnpo 1910. 


DP?BR .THRI.UM OA'SA.T., 
Oocbtieu’* Umb, 

Cano And '7nl«T -lint) ,.. 

n lilco 

ni <.lrobaTd>, gnTdona, tobocco, poppy, indigo, drag., 
vrgotabloi, molona and wbnat. 


9 0 tl 4 8 0 Crop. 

7 8 0 3 12 0 Do 

COO 2 8 0 Orcbatdinnd garicii. p<< 
' liiilf-yo«r, roll por crop. 


IV Cotton, fibro., dyes (other than indigo), oil'Mpd.. 4 0 0^ - P- 

and nil rabl oro la, exerpt w boat, gram, matur, 
aonjl, nniaa ond tnrnipa. 











STATEMENT SHOWING OCCUPIER’S RATE IN POROE ON THE CANALS IN THE 
PUNJAB DURING THE TEAR 1921-23-oojTnirDBD. 








Anlborltjr. 


Natntaof cropi. 

Flow. 

Lift, 

« 

Per 



17PFBR JBELUM CANAB-ooKOnirMB. 

Rl. A, V, 

Rl. A. t. 




OoovpinaV Ratc— eoneludrd. 




Irrlntlon Bnceh Kotlfien 
tion Xo. 

16th Jtnniir; 1920. 

V 

VI 

Chari and ail hharit eropa not otheralia tpcoiOed 

la) Qratn. tnarur, lenjl, Inmipt and inalna ... 

3 0 0 

• 

18 0 

Crop. 

(o) Crop. 



(b) Cropi crown on the " aaih " of a preriont 
crop. 

(e) Single irateringi before pionghinc for nbl 
followed hj a rabi erop to ha appiirahie 
only to the tallowing channel! r — 



(A) Acre. 

(e) Do. .. 




'11*R. or Macidana Kbarif 
Biatrlbntary. 






Main Tiinr, Upper' 
Jhclnnt Canal. 

12-R. or Samanptndl Khacif 
Di'tribntary. 

IS'R. or Sarokl Kharif Bii* 
trlbntarr. 

'3 A 0 

13 0 





lA-R. cr PhaVia Kharit Bii- 
. trlbntaiy. 






nnjrat Branch, 1 a-I». or ‘Phalia Boihaica 
Upper Jhelom ( Kharit Diitribniiry, 

Canal. ) 

Theie channeli will bn open only between the lit 
April ant l&th Octobir, both datei InclniUr, 





vn 

Ora*>, rlllago and Oiitriet Iloaid plantallont i— 






For any nnmher of a ateringa in the hharit acMon 

1 A 0 

010 0 

Ha\t>year. 



For one watering in tab! uaion ». ... 

14 0 

0 10 0 

Do. 



For two or more wateringi in rabi iraion ... 

9 8 0 

14 0 

Do. 

Irrintion Branch XoIIflct- 
tIoaXo.0122’R.I., dated 
lltbJul7l919, 

vni 

VTatering for pionghing not followed by any 
crop in the nme or inccecdlng harreit— 

(«) For any nnmber of weleringi between let 
Mar and XCtb July. 

0 8 0 

0 4 0 

.Acre. 



(A) For any nnmber of wateringi after ICtb 
duly. 

1 8 0 

013 0 

Do. 

1 



(e) Hemp fran) and indigo whicb bare been 
plongbed at green inanoro betcre the li'th 
fieptember. 

0 8 0 

0 4 0 

Do. 

Irrigation Branch Xotl* 
Bcation No, 029*R.I.| 
datod 20th Jnnt 1919. 

special 

Toria and grani town together in the rame 
field. 

LOWF.U JHF.I.OM C.ANAI.. 

5 0 0 

3 3 0 

Crop, 



Osenrien’s Rats. 




Irrigation Branch KotlO* 
cation No. 07«R.I.i 
dat^ 29th Ma}* 1902. 

1 

11 

Sngatoana and water-nnti 

Rice ' ... 

10 0 0 

6 4 0 

5 0 0 

3 3 0 

Crop. 

Do. 


III 

Ornbardi, gardeni, tobicco, indigo, regetabiei, 
dngi, poppy and melosi. 

6 0 0 

2 8 0 

Orebardi and gardoni 
bilf>year ; thi teic 
crop. 


iv 

Cotton, fibrei, dyei (other than indigo), oll-iitdi, 
nialie and all rabi crop! except gram and narvr. 

3 13 0 

1 14 0 

Crop. 

Irrigation Branch Kotift* 
cation No. 89-R. I., 
dated 10th Jannarr 
1920. 

Irrigation Branch Kotifl- 
eationa No, 082>R.I., 
dated 12lh Majr 1913, 
and No. OUO-R.I,, 
dated 11th Jniy 1910. 

V 

VI 

Cbari, ail other kharif cropi, gram and aiMer, 
and oil cropi grown for (odder. 

Watering for plongbing not fallowed by any 
crop in the laiio or tncceedlng harreit 

(a) For any ncmber of Wateringi betwien lit 
May and 16th Jnly. 

3 8 0 

0 8 0 

14 0 

0 4 0 

Do. 

Aon, 



(A) For any nnmler of wateringi af tir lEth 
Jnly, 

1 8 0 

0 12 0 

Do. 



Cropa grown on the *' loodA" or metitnia of a 
prartoni erop. 

14 0 

0 10 0 

Cr.'p . 













STATEMENT SHOWING OCCUPIER'S BITE IN PJaCB ON THE CiNAIiS IN THE 
PUNJAB DURING THE YEAR 19-21-a2-DomiiftiiiD. 


Avtbmiij. 


ClMI. 


Katun ot ciopf, 


liOWJSR JHBLITM CANAL— oovtihdbd. 


Bass »bb aosb. 


Floir. 


Bb> a. I. 


Lift. 


Eli A. V. 

1 


F<r 


OoatrniiB'i Batb— csntinmif. 


VII 


Sinsi<^^ri<)gl)of<irc plongking for Tab! fnllow- 
ed b; a rabt crop, to be npplieabie only to 
channeli acloctedby tbo Loeal Goveromont. 


S U 


14 0 


C.„p. 


Irrigation Branch Hotiflea. 
tlona Ko. 0121-B.I., 
datod aut Seplombcr 
1903, No. 310-lt.I., 
datod 19tb December 
1905, and No.696-it.I., 
dated lltb December 
■ 1907. 


vm 


Omii, TiUago plimtotlone in Colony viUagcB 
and DIetriet Board planbtione in tbo Cnlonr : — 


?or any nnmber of natoriogi in the bbnril 
eeason. 

For ono catering in the rnbi aenion 


1 4 0 0 10 0 
1 4 0 0 10 0 


Half-year. 


De. 


For tiro or more vraicringi in the nbi eceion 


2 8 0 


14 0 


Do. 


AppHeaiU to— 


(1) ill viSayri or pnrttoa* o/ ndtayee in 
lAe Bhen Tiihtil irrigaiel hm ile 
Kha’.ir Fteitr or Skadir Diriri- 
btHary, 


12) All villajet in the Shaipur Taksil except 
filer iluhamma'Ivah and vregotcal 
end except oil vilinpea or porfions^ of 
vilhges iirigatid from the Sahi\cal 
Feeder ineluiing fh Sahiiral Hiririiii- 
lary and OonJal Dirtributary. 


(3) The feiJoairtg viHagis' in the Sorgodha 
Taiiil t— 


Kocthcro Branch Cbakt i — 


Nor. 89, 03, 94, 95, 103, 104, 105, lOS, 
liO, lia, 115 lo 174 iwiiuire. 


Seuthorn Branch Cbabe i— 


Nor, CO, 61, 83, 181, 138. 184, 136, 1S7 
to 141 ineiurinand Chat Jndh on the 
Shadir JHstribvtanj, 


Irrigation Branch Nollfi- 
cationa No, dOB-R.-J., 
dated 20th Uareh 191Z, 
and No, 483-B. 1„ dated 
Brd AprU 1612. 


I I Sogarenno and nater-nnts 
U 1 Rice 


T 8 0 
4 0 0 


3 12 0 
2 0 0 


Crop. 

Do. 


Ill 


Orebardi, gardeni, indigo, Tegctablce, drnga and 
mcloDi, 


6 0 0 


2 8 0 


Onharda and gaidcna pet 
half-ycnr; the roit por 
erop. 


IV 


Wheat 


..• 3 4 0 


1 10 0 


Crop, 


V 


Cotton and eil.eceda 



VI- 


Fibrea (other then cotton), dyer (other then 
indigo), maixo and all rnbi eropi Ubor than 
wheat, gram and mainr. 


2 8 0 


14 0 


Do. 


Irrigation Branch Notifi- 
r cation No, 83-B.I,, 
dated l6th Aannary 
1930. 


vir 


Chari, all other kharif orepi, gram, morur and all 2 0 0 1 0 0 

crops grown for fodder (inelnding tnmipa;. 


Do. 
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STATEMENT SHOWING OCCHPIRR'S RATE IN PORGE ON THE CANALS IN THE Ttf VJAB 

DURING THE YEAR 1921-22— oONTrsoED, 


Antlioritj’i 

Claw. 




Xatnro of eropi. 



Bor 




Flow, 

Rift. 


- 



Re. A V 

Re. A. F. 




liOWER TIIELUM CANAt— ooxoiuMD. 






OcaoriEn'e Ilm— Caaelailrd, 




Irri^tion Branch Xo'.iG* 
cation > 0 . 633‘It. I i 

vin 

IVntprlnc for plnnchlnr not followed hy any erop 




datod ISth May lOln, 
and ^o. 0ll0«U I.i 


in the eamo or inceecdiaf; hirreet • — 




dated 11th In); 1919. 


(n) For any ntmher ol tealerin|;i hetween l*t 

0 8 0 

0 4 0 

Acre. 



May and IGth-Tnly. 






(t^For niiy rn-nb*r of wateriniti afirr ITth 

18 0 

0 12 0 

Po, 



Jnly. 






1 Crepr prrwn on '* aaih ” or moKtnre of n pre- 
vioni rr"p. 

14 0 

0 10 0 

Crop, 


IX 

Slnclo watering h"for« nl'^nchlnir for rahl 

• p 0 

I 4 0 

Ro. 



fiVotcM hr anhl cf'^T'o H ho ai3M1c\hl*» ^^nty 
fo chaoneluHrotC'lby thft Tircal OoTirnmrnt. 





X 

(lri«r, rllac’ ]i1vn*v'lon« ii Coioir vlllfc"« 






nnl l)i*‘rict B-ar.! plantation* in the 
Colony— 






Foranv nninhcrof wa'erln-* inth* Hiarif 

1 A 0 

0 19 P 

lialf.year. 




1 





For one wi'erinp In tho rahj teaion 

14 0 

f 10 0 

Do. 



For two nr wore watering* In th" rahl 

2 8 0 

1 4 P 

Do. 







Inlsallon Braoch h'otifl- 
eatlcn No. ' 029-11.1 . 

Special 

Tori* and pramaown fopethor in the ernio field 

Coo 

2 s n 

Crop, 

dated 20th Jnnr 1919. 


nPFF.R FIITI.ITJ IWVDA'IOVCAVAIS 
IXOIeCDISO T,OWi;n FOIIAG AND 






Para CANAI.S. 






Ocornss’d Ratb. 






Zahrt nni Jfonfgmey VMrielt. 



1 

Iniftat^on Branch Notin- 
tatlon No 40d*B. 1 $ 

I 

R'ee, girderi, popper and cane ,» ... 

3 8 0 

1 12 r 

Acre. 

dated 17th April 1918. 

II 

Cotton, mclmi, til and hemp ... ... 

2 12 0 

1 G 0 

Do. 


III 

All olher kha'If eropt 

1 12 0 

0 14 0 

Do. 


IV 

Graii-t and failed rahl crops ... 

0 8 0 

0 4 0 

Bo, 


V 

AM other crops ... — .. 

1 4 0 

0 10 0 

Do. 

t 


.SIRHSAI CAKAT.S, 






VTitcB Rate. 

Silt ptT acre. 




Xo&irirala aad Afnllj-i TaAsifs. 

Rs. A. 

T. 


Pnnjah Civil (Rprenno) 

I 

Uiec, traits and s'epclahlef, pepper, eollen, til 

3 S 

0 


Bepartmont letter I7o. 
289, dated llth Dccom. 


eu|rarranc wheat and tohaeeo. 



■ 

her 1899. 

II 

Other hharif crops ... ... 

2 0 

0 



III 

Other rahl crops' 

2 2 

0 




Nots. — " Tiift ” rates to be hall tho " flow *’• 
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STATEMENT SHOWING OCCUl’IER’S BATE IN FOBC E otsT ttiw 

PUNJAB DURING THE TEAR THE 


iothoritjr. 


IrriputioB Bi*nc)i Sollfl- 
culion Ko ]a60‘I!,1. 
dnlHl 16tli Nuvcmlrr 
1 ( 121 . 


Irripulion Branrh NfSifm- 
li™ S". l.r«.K, I. 
Mfd Iflih XoTcnlcr 
w 2 I. 


Irriiallfn Bracdi N'otiRcn' 
(icn \n. ]3r,6.|l. I , 
du'c'I lC(li Movpml-fr 
Jiill. 


JnVr«t!onBmiieli Nf.Hflrii. 
tioti No. 18fti-B.l„ 

, ICH JfoTCinbtr 

W 2 l. 


CIa<s, 


Kataro of crops. 


1 

II 

III 

IV 


I 

n 

III 

IV 


III 

IV 


IjOWKH SCTIjEJ INHKDATION CANATiS, 
Ocotrtisn'a Rata, 

Jf«l/an BUtrid. 

\hU>i Can,U nnd fnnrha, Htviammaivml. 
Sardinnh a..rf litanchtt .• Bdhamiheah, 
Lodhron and Branches, * 

Hiot*, crnrilcnfl, p**pppr nnd nt^rcane 
CM(On and 111 
Ollier khnrlf cropj 
Ufilil rropf 

“•'y kp 

at ball r«lil ratm at tlic disciotion of tbo t)innt\ 
CommiHttoiifr. * 

CIIEN’AII INn.NDATION CAXALP. 

Ocermn’f Ratb. 

aajjuhatla. !^Hnoi!afaM, Sitanianeah and 
Bihchttiiteah Canalt. 

P.'«. pardons, prppcr and soparenno 

fnllon and til ^ 

Ollier Icliarit crops 

Rabl crops 

NoTt— (<s) Irf’patinn on ptaes lands mav lo 
an«.rd at liolf rail! ratca altlic di*proiion of 
tha Pepoty ComirlMlnnor. 

ttl XoocenptrrV m(t will bo rborped for crops 
Irrlpnto'I br river sp-ll alopo or thor and 
canal spill nUxoil, but tbo nbavc mfoa will 
bo ebarp-d for crops Irtipafed from canal 
iplll oloro. 

ifattithat, Dnvrnna T.anrnna and WaU 
X'liAommod Canali, 

f Ulof, pardons Bid popprr ... 

Cotton, anrarcaiio and til 

Other lilinnf crops 

RabI crops 

Ben,— (a) Iirlealion on prrss lamia may bp 
assessed at half rabi rates at tbp dbcrpflon of 
tho Ilppqly Coiriniislonpr. 

(h) Ncrcrnplip’sratonillbc ebarped frr etnp> 
Irripnlfd by rivpr spill alrno or river ni.d 
canal spill inispd, bnt tbo above inlra viill 
be cliarpid for crops irtipniod from canal 
apill alone. 

IIAJIWAH CAKAK 

In osorelso of tbo power confcrrcil by Section 2!) 
(I) of tbo Fnnjab Minor Canals Act, lOOri 
(rni'iab Art. Ill of IDUC), and lniapor<ia< 
sion of Ibr ra rs jinbll'brd in Pnnjab irrlpnlloii 
Itraocb N'nllfiration tin. 2Cft*R. 1, 'otoil llilb 
Xi'vomlirr IPOC, Ills Eiccltcncy tlm Hovcrnnr 
111 Connell la pleaird in dir,ct Hint for 
all Irilpallon fiom tbo Ifajiwali CnnnI tbo 
folliiwiiip rates sbfill be Icvlidperactoavlnnlly 
iiialnreil, iiamrly 

WAirn-llATK. j 

nico. pardens, pepper and sugarenno 

Colton and til •#f ••• ••• J 


Bam Pan aobb. 


Flow, 


Rs. A. 


S 0 0 


2 4 
1 12 
I 2 


1 12 
1 2 


0 0 
4 0 
0 


3 0 0 
2 4 0 
I 12 0 
1 8 0 


3 0 0 
2 4 0 


liift, 


Rs. A. p. 


2 4 
1 11 
1 6 
0 13 


Per 


Aero of matured crop, 
Ditto. 

Ditto, 

Ditto, 


2 4 

I n 

1 I! 
0 13 


2 4 0 
I 11 0 

1 e 0 

0 18 0 


Acre of matnred crop. 
Ditto. 

Ditto. 

Ditto, 


Arm of matnred crop. 
Ditto, 

Ditto, 

Ditto. 


2 4 0 
1 11 0 


I 


STATEMENT SHOEING OCCUPIE’i'S RATE IN FORCE ON THE CANALS IN THE 
PUNJAB DURING THE YEAR 1021-22— contintjed. 



1 


Mats ran aom. 

• 

Antborityi 

Claai.' 

Natnra of eropt. 

1 

Flow. 

Lift 

Per. 


UAJIVVAII OAVAL— COifOWPJD, 
WiTjn lUtii — 


in Otlitr kM rif crop! 


ItB. A. V, Its. JU F 


1 12 0 1 So 


I'* Rftlii erapi 

ProTiiIrii lint nB nil Irrip«t‘«n, wlHiln thr ftr'Ri- 
n»I .■'rniit of mnili> in tkf yror IPSO tn ili^ 
lilfo Olmlnv Knilir Klftn^ of Ifthilf, (h*prO* 
priclnry ripht la wliieli or ibbjt hrrrtflor 
1 ototnn Tfilod— 

(a) In Ills >nai of 1in'»1 AMOsnAknli of (Its 
fsid Otmlin Ksillr Klnin i or 

(i) in MIsn Mnh^n'n'.RA iriwn n Hafir 
Mnlmmn.afl Afial Kkan, Dis rsplisw* 
of Ills nil OtmlMB K«l!r Khsn nr , 
llieir linfil dr'sntidABtt j 

llif rain ftr tne isIbbIIj ndnrsfi wlirllmr In 
It'S lliarif or nlii •)m1| bslimllril lolb* follonr- 
irp MlM, nsirsir !— 

Me. A. F. 

rUnr ... 0 12 0 p»f ofrr. 


'irisntianBnneli Motlfif*- 
tlon No. 2fi9-B. 
iBtb Norsmbtr 1935. i 


Kotr — Tl-.n rnt'c to tin |n» 5 f(l on hr.l« owrsl 
liT Ibn Kl.nKi (tinnni A-recndnnti of tbs Ir.In 
(llinhin Kadlr Khnn) will Im llmltfA In 
n rnit of nlmracm and irnlrlnnnrtn, b' 1> 
jn^tmrnt of llif dcf.'nnla of nlilfb willin' 
imdn In tlir rannnfr rarlalr.rd in P’rs- 
CTrpb B (it) rf Pnnjnb OrTfmvnnl In'lcr 
No. lOfiO-F.-HrT.. dnicd -ilb Joly IPSl.by 
tlif fcnier Pcmliiry to ibs rinanclnl Com- | 
miuIoRcn. Tonjnb. 

In nintirn of tbo pswsr (onfnrrod by For lion 20 
(1) of tkf Pnnj^li Minor Cnnnif Art (Ponjub 
Art. in of lOrri. Xbn Linn'ornnl-GoTcniOT i' 
plrtfcd to dirfrt lliAl fli» fcllcwinr raint *li>li 
1)0 IfTiril on Ibo Ilniiwnb Calinl in Iho Mollm 
»nd Monlpomrry T)»trirti, fortbs anpiilTof ; 
w»Ur for pnrpoeoi otbor tbnn IrripitioD, Ws;— I 


Ttirpoi* /s' rUch njiflltl, 
Hriek.inibin^ snd fiiC wbII bnildinf; 


It*. A. T. 


0 3 0 


100 cuble fort. 


I^nyirp emnole or briel: or iloao mssonry 


0 9 0 


Msiallinp rood 


10 0 0 


Irrinllon BrnnebNotiflct. 
tionNo 093 B-R. l.,aalcd 
lOtb ErplenibeT 19. C. 

Irrigation Braneb Notifica- 
tion No lOfi.R. I. dated 
SCtb Jannary 1012. 


Water inppUrd In ball.. 


... I Watcrlnp roadiide or arenos trcca... 


Pnovren,— N«*p( wiVAin iht limUt of CM! 
StalioH’, CnfifoaRenlf anil SfuaMpiUliu no 
t^arl7t eXitll t« node for valfr vrcd for Me 
nanvfativrt of Irtelt net raltroviafZy laral 
0 kiln nr /,’f pl»» troH tatloiny If him 
fton a irallfrfOtftf Of fanl tavfvVfl top- 
pUfd frtfi a e«n«I, «»d r.o raU I'iaB bt 
levied for isaler tupplUi in loll iinder 
proper evllorily to vittayt hfilr lyrlurira^ 
tuta for ieniiiU pwptiu or for eealering 
tallU, , 


1 0 0 2, Coo enbic feat. 

rn B 0 Canal mile of E.COO feet 

I forkbarlf crap. 

[EDO Canal mtio cf 6,000 feet 

for rabi crop. 
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STATEMENT SHOWING OCCUPIER'S RATE IN FORGE ON THE CANALS IN THE 
PUNJAB DURING THE YEAR ig2J-22--OQSTiNTCD, 





Biie tbs acse. 

Anihoril^r- 

Cleia, 

, ystnee of erope. 





• 

Bath risn acub 



INDUS IKU.VDATIOX CaXALS. 

. Ocerncs’s Barii. 

On tbo 
liadra 
Canal, 

On nil 
other 
canals. 


' 

• 

Bl. A. P. 

Rs. A. p. 

inif )lioD Binrelt Kotiflea* 
EICQ bo* 0&7fl*B* 1>, 
dated 2nd October lOlA 

1 

Kbnrifflow... ... 

ii lift ••• 

18 0 

018 0 

1 0 0 

0 8 0 


n 

Sabi flow* ea. ••• aa. 400 

0 II 0 

0 8 0 



lift 

0 6 0 

0 4 0 



Special rate for rke in llio Pm Obn?! Klun 
nnd JniDimr Tnhtitd t— • 

*k. 

■ 

1 4 0 



J’roviied llal all lauis iirigaUd fiovi (Ae 
ilaMuaah CexaVf/ing in Ha tWogit af Vori 
and Bat ladha tiall bt tnUttly tiimjil from 
all orevpier’a rah) and Hat all land) iff ignled 
from Iht anld canal li/ing in Ihe villalrt^ of 
Uari Paebttdi and ilari Damipaiti sHall h 
fttbjKl to only half of the lAoK-ntnlionti 
occupitt’a rale, , 




/ 

Broetdei alto Hal tcAea irrigallm done ly 
ranal and lornnf or canal and river flood 
water mixed and tcould dace Gem done <» any 
lose leHiaul lit aid of He canal, occupicre’ 
rails sball not 6e olargtd in reepeel of eneS 
Irrigalion. IBhea.fiawever, lo'tcitl or riotr 
flood tealere an carried bf lie canal and 
managed and dititiiuled as pari af tis canal 
tupplg, lie oiove-mcnliantd ocenpiW ro'e» 
edoK de eiarged <n reepict of any irrigation 
done by luei (enter. 



(rrlanllon Branob KoUGca- 
lion Ko. OSAO-D. I,, 
datoddthOotoberieie. 

4«« 

In exerelee of tbo poiveii conferred by Action 76 
of the Xortlicin India Cnnol end Drainngo Act, 
Till of 1878, ai amended by Act IT of IBU, 
tbo Llentonant-Oownor of tbo Pnnjab u 
pleaeed to direct the pnbllcaticn of tbo follom- 
Inc Scbedulc of Batee to bo cbai^'ca f or jrrigir* 
tlon from tbo Dcm Qbaii Kban High l.orol 
Supply Cliannol, tnling ont from tbo Mnnba 
Cnnal of the Indoc Inoodntion Cotinlo Fotioi 
and for the Mpply oi (inter for pnrpoice other 
then Irrigation ■— 

All crops ... • ... 

Be. 

C 

A. r. 

0 0 



HJitcedoTKOUS rale* far purpMW older /don 
' irrigalion. 





Bricb-nablng and pice wall bnHdlng 

0 

3 0 


T“ 

JyajSnfT concruio nnfl brick ot stona wmotiit 

0 

2 0 



Metalling roads 

ID 

0 0 



Water inpplied in bnlk .. ••• 

1 

0 0 



Watfring wo^siflo w oTomio ttoes ... «* 

» 

0 0 



SHAHFUB (IlirEBIAD) IXUXPATION 
. CAXADS. 





OccnpJEn's Bwb. 



f frlsaiion Bnnch B'olif ea* 
ttonbo. IS'9-I., dated 
lOtb Korenber 1894. 

M* 

for Hi Oinoli in Stahpur and Bhera 
Taiilli> 

Bice 

All other irops 

' rniB lauds ... 

Re, A. I. 

8 .8 0 

3 6 0 

1 i 0 

Be. A. P. 

1 4 0 

14 0 

14 0 

rrrlmtlon Dnineli NotiGea- 
tioD No,1312<B.I., dated 
lltbOetoberlOn. 

... 

.Any number of iratcrlngi sot followed by a 
crop in tbo laroo or encccodtag barrest. 

10 0 

10 0 


P«r 


Acre. 

100 cubic {eoi. 

Dittc. 

Uile. 

2, SCO cable fact. 

Canal nil* of l|000 fttt 
per Bop. 


Acre. 

Ha- 

Do, 

Do. 
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STATEMENT SHOWING OCCUPIER’S RATE IN FORCE ON THE CANALS IN THE 
. PUNJAB DURING THE YEAR 19^1-32— costi.nueb. 


Antliorlty. 

data. 

Nalnre o( orops. 

Rate FI 

• 

Flow. 

m AOBG. 

Tiifta 

Per 


I 

.tHAllIiOll (PllOVIVClAl.) INUNDATION 
CANAI.S. 

OcorriBti’a Bate. 

Naa.trall, 

litre ... 

Its. A. P. 

.3 8 0 

Rs. A. P. 

14 0 

Acre. 

Settlt rcut Rtpotf, 18S7— 

II 

All other crops ... ' 

CO 

o 

14 0 

De. 

160 paiagrajili lOG. 

III 





Graai lands ... ... ... ... 

1 4 0 

1 4 0 

Do. 

IrrigntioD Brnccli N’otl- 

aoa 

• 

\nv mini or of nuterlrg* no* followed hv n 

1 0 0 

1 0 0 

Do. 

fiiatlon Ko. 1212- It. l.i 
Gated ItEtli October 
1021. 

I 

j cMp In tlir mm i or ^orcruUng 

1 

Ctrhynitah 

\11 CTt^pf ••• • 

1 S 0 

0 12 0 

Aerr. 


11 

'•ra!<1ftt<.la ... ... m 11 . 

0 2 0 

C 

tn^ 

o 

Da. 

IirlgatioD I’rtncli Noiifica 

I 

MUZAl'KARGARH INUNDATION 
CaNAL«. 

Oecrrirn’o Bate. 

CAf nai OaiiTfa. 

Iticr. gi'jcna nnd (■•pp r ... ... 

S IS 0 

10 0 

» 

Aere if mAlnted crap. 

lloinXaOr.2*UI.,datc 




nil Joly 1903. anl 

M 

Cut* n.tDgarcane old tnillgo ... ... 

1 S 0 

0 12 0 

Ditto. 

No. lUO'li.T., dated 2nd 

111 




Ftbroary 1010. 

j Ollier llinrif crepa ... ... 

1 2 0 

0 9 0 

Ditto. 


IV 

1 ll’ibi eropi ... ... ... 

0 12 0 

0 C 0 

Ditto. , 

Irrkatlon Bmnrii ^'ntlflc >• 

V 

1 

' OrnishiiiU ... ... M4 

0 C b 

0 3 0 

d:iic. 

(lou Ko.43t>R,l., lilted 






dth Mb; 1037. ! 

Irrlgatien Rranob Noiiflea- 

I 

Noir. TIt rntca fi-r era»« linli t> bo R*«»<-ifl 
nt 11 e diimtion of tli" D -pa’; C.'tnniia. eair. 

/•■fni Caitfit, 

nice, par Jem and pepper ... ... 

2 0 0 

10 0 

• 

Aero rf matare 1 crop. 

tloa Ko. OrS-II.I., dated 




7tb Jsl; 1033, nnil 

11 

r,M‘on, ^offa'c.nc Rp.il 'o’ligo ,,, 

1 0 0 


Ditto. 

No. 1C0>R.I .dated 2nd 





Fabrnar; 1017. 

III 

Ollier kbarif rrjpa ... .. 

1 12 0 

0 f, 0 

Ditto, 


IV 

UabI crops ... ... .. ... 

0 8 0 

0 40 

Ditto. 

Irrigation D'anoli Notlflca* 

V 

Grass lands... ... ... 

0 4 0 

0 2 0 

Ditto. 

tlon No. dSt-ll I.| dated 
4th Ma; 1007. 

Inlgatlen Oraneh NotlGcn* 

I 

Non! —The rate for gRKs lands to ho o«e<spl 
at tlio d'serrtion of tho Depnlv Comniiss oner. 

OnAGAB INUV'DlTIONCANAliS 
(I5K1TI5H). 

. Ocorma's Batf. 

Fogarcano ... .. ... ... 

8 8 0 

4 4 0 

Aere matnreJ per crop, 

tlon No. 340-R.I,, dated 




3Tth Norember 1908. 


Bice ond wolrr-nnts ... ... 

COO 

3 0 0 

Ditto. 


in 

All ethc.' crops 

2 8 0 

1 4 0 

Ditto. 

Irrigation Branch Noliflea' 


rnoTtro. — Prnri'dii Ihnl n? aefupitr'g ro'ci 
fTiallbe Itritd iti-rt»p"zt of any land for Ikt 
tim'ff leiny anrsstd la JlttCtia’iny land rnvnUf. 

DEIiIlI AND GUIIOAON 1VOBK8. 

Occopir.B’c R.te. 

All craps ... ... ... ... 

Jiat. pi 

Ra. J 

0 C 

r oerfa 

. T, 

SJ 

Acre, 

tlon No. 653>I,, dated 
etb April 1893, - 


GriiiB »■« ••• ••• 

Koit.— T li'm Fclip^nlo Is tlio m Ihul pnV 

IMud in Kotificniion No, ri2a5«I„ dfttrd 6t)i 

DccFtnbrr 1878j wiilcli It licrt'by fiipcrsi:d',d. 

0 3 

Do. 
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STATEMENT SHOWING OCCUPIER’S RATE IN FORCE ON THE CANALS IN THE 
PUNJAB DURING THE YEAR 1921.22-oosoLnDBD. 


Autliorlty. 


Clsii. 


Nntoro of crapi. 


DBI.HI AND OtJllflAON WORKS- 

covcLvom, 

. OooDFnn’e llkn—ecneludtd. 


BJkia ns AOBa. 


Flow, 


IiUt. 


P«. 


SCHEDULE OP RATES FOR SUPPLY OP 
WATER FOR PURPOSES OTHER 
THAN IIinrOATIOS. 


Snlgolion Rr.inc}i Natifl* 
cnl)ona Noi G&l-T., 
dated 6tti April If 03, 
27 xR. dnted IGlh 
Ui'ornilicr IROS, GfO<R 
I., fitted S3nd April 
'L9i;i,010G-R. 1.. dotrd 
26 tli Jono lOXfl, And 

02't3*n. 1.. dnleo Ijtli 
ScptoniXer lylC. 


Iril^totian ITrareli Notifl- 
cation Nn, 92S*K. I,, 
dated S9tb Oclobor 
lOOG, 


Wbsierx .InuKA Caval, Uffeb Bari Ddas 
Cavai., SiniirsD Canai, Lowms ConN'Aii 
CAttAi, Umii jRBi.iijr Canat» Lower Jur* 
WJJI CA5AI.. UrrRR Chesab Cahal, I.ower 
I Bari Doan Cavai. Upper Sritri Oaxaes. 
1 Lower Sorao a>d Para Canaia, SiDm'Ai 
' 1X» SCBCTDIABT CaRAI?, LOWER .StllARJ AKD 
J ClttSAR Caxcis, IXKM Cakaap, Mpeatpar- 
; OARtt Casam. StiARrvu Casai.". 

I 

i Biirlc-mobini; and fiitr irtll bniUini; 


R(. A. r, 
0 G 0 


Loyiiip eanerpip nnl brick or ftoue mneourj 


0 2 0 


Mi'tnlUiig roivia 


10 0 0 


Wnter lupplirii !ii Imlb 


Wtlcrinf rcAdatilc or nreniio tr«M 



10 0 
3 8 0 
•■500 


JrriKRtioc Braneb NotJG- 
cRlino No, OITS'R, T„ 
daltd 2StIi September 
1011 . 

Xrrijpition UrtDcIi NoliG- 
cation No, ('2'2-R, I., 
dated £4tb .^rpt mber 
1918. 


Pnoviao.—liJMpI uilhin the Umltt oj Ctrll 
ftafiont, CnnloniRCnit and Jtfi)aVcil>a(Ui'r-i no 
ihrya thill he naHt for viler ufti /or ill 
nJmifaelun' oJ bnekt not laOeejeeit/y burnt 
•n 0 iiJn or for pifd vaU baildiuo, if Men 
/rom « to if er-eonrji op tank Imrjaliy tuppUed 
/fort o rO'.nl. 


100 onbiL fert. 


Bitto, 


Mile. 


S,I>00»oblofcot 


Cenal mllo of 6,000 left 
I for kherif crop. 

1 Canal tnilo of 5,000 fett 
I for nbi crop, 

! 

I 

I 

i 

I 


287 IB-COC— 36-d-38-801’P J.alioic, 
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lEBIGAHON BRANCH. 


OFFICE OF 

I 

ADMINISTRATIVE ACCOUNTJ?^ 


No. 1 . — Getieml Abstract of Financial Eesulls sliotoing the Estimated Cost of Construction 

and tJic Interest on the BdA incurred in respect 


Oapitai OoTiAy wPLtrttVB or Ikihiiccx 



PBODUCTlVr WORKS 
Canah in Optratio'i. 


VTcitem Jumna Canal J 
Upper Bail Bonb Canal 
Central Workiliop 
Sirliind Canal 
loTTcr Chonab Canal 

Upper Sutlej Inundntian CaiinK (ini ludiiip 
i.ouer Sohng and F.ini.) 

Sidhnni Canal 

lionvrJliduni Canal 

Indus Inondotion Canals 

Upper Cbenab Canal 

Bomr Bari Boab Canal 

Upper Jbelum Canal 

Sutlej Talley Frojict 


1,71,03,870 

2,03.12,641 

5,00.837 

2,17.:0.830 

.‘t.2fl,0O.CO2 

I7.m,l.'i4 

12..V.,2.'0 

i,8:i',:4.02(i 

28,44,021 

3.44.20.308 

2.20.01.308 
4.27,03,100 

14,2((,:)7,007 


Total Cahau ik OrrcATrOK — Productivi: 


CoTtinbulmn. 

I 

Sutlej Valley Projeet 
Western Jumna Canal 
Sirhind Canal .. 


TorALCAWALSiv Ow:BiTio\,UosrniiiuTnisJ 1,55,40,784 


3 

4 

Bs, 

Ks. 

8,32,333 

1,82,01,212 

7,30,030 

2.10,43.280 

12,034 

0,08.871 

12,22.609 

2,50,43,430 

8,05,731 

3,33,60,140 

1,01,234 

18,02.708 

1 10,312 

12,05, .'02 

4,7S.703 

1.87,03,630 

80,381 

20,21,105 

0,98,323 

3.61,27,721 

4,81,166 

2,25,42.531 


4,37,08,805 


14,20,37,007 

00,70543 

36.77,85,010 


1,35,238 

—14,710 

1,21,480 

1,00,302 

1,57,501 

—1,424 

—2,782 
5.85.742 
—1,650 
2,17,025 
53,270 I 
53,511 
1,71,120 


4,72,802 

-14,700 

1,24,400 

1,14,098 

1,60,023 

—1,424 

—2,715 
6,08,230 
-1,050 
2,48,013 
56,830 
64,250 j 
1,77,361 


1,7.7, 4 1,91)2 
2,03,00,833 
M,63,8.*7 
2,47,22.0‘!> 
3,24,1!*,P.73 
17.28,f.23 

i2,pn,ior 

1,74,8(1, 000' 
28,03, IDS' 
3,40,23,1108 
2,21.03.272 
4,30.40,212 
1,71 .1’JO 




2,36,224 

2,3n,224' 

28,778 

11.03,072 

15,367 

1,43..’'P.713 

2,70,360 

1,57, 7( OCO 
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OVINCE, 


ACCOUNTANT-GEJSfERAL . 

EOR THE YEAR 1921-22 '«««« 

of ProincHvc IFori's, the Capt’M ovthy thereon, the Revenue derived therefrom, the Woridtui Ea 
of' those works for- and to end of 1981-1922. - 


ts 


. CnABoi: 

,, Nos 2 &' r». 

Guos'! KtcnirT.s n uiiiko tii>: iijab. 

Woukino NxiaiHSiiB avd Miin- 
n;sAKCB npiuuG 1021-22 iN-cLnaivi: oi 
iNDinCKT CuABQES NoS. 3 AND 6. 

NcTRnsnL 

ahd Iftat 

tper 

inU 

1021-22. 

, TolaJ. 

K 

& 

a 

J3 

o 

o 

s 

Indirect charges. 

• 

3 

i5 


M 

9 

«B 

s 

a 

1 1 
li 1 

ft p. 

H 

t 

H 

o 

O 9 

ha: 

0*0 

a 

Inditeo t 
charges. 

"3 

■ 

o 
s a 
<5*3 

•3 11 

t ^ 3 

i 

“3 

Jc 

0 

■ 10 

11 

1 '■ 

' 13 

. .'.V 

lj''* 

ic 

17 


Its 

Ita 

I!4. 

U*. 

1 It. 

Its. 

1 

1 

Kb. 

1 

t 

Kb. 

Rs. 


8,32,333 

l,83,77.;3:i (a) 

28.03,107 

2,17,1108 

31,11,40.5 

10,82,203 

1,53,050 

18,15,322 

! 

1 

12,00,143 


7,30,(110 

2.10,07.102 (n) 

13,02,810 


62,04,810 

17.78.781 

1.30.970 

10,00,700 

32,95,050 


I2.0.M 

K, 03, 801 (n) 

1,52,90.3 

•• 

t,.52,99.5 

0.5,001 

12,200 

77,921 

76,074 — 


12,22.001 

2.39,<1,Q'J3 (n) 

62,70,831) 

1,20,077 

0i,05,9G6 

11,17,709 

' 1.31.889 

15,52,070 

38,63,287 


8,03.75-1 

3.32, 25.707 

01,22,291 

78,14,370 

1,00,30,051 

27,03,470 

^ 2,35.281 

29, 05.7.57 

1,39,40,894 — 

— 

1,01,2V. 

18,22,777 (o) 

5,41,131 

2,37,100 

7,78,591 

0,43,721 

47,031 

0,01,352 

87,230 


<0,312 

13,3'1,513 (0} 

1,43,222 

1,21,821 

2,70,023 

1,91,0.53 

12,033 

2,03,730 

00,287 


4,5S,70;i 

1,70,33,712 

23,83,101 

15,9,1,720 

41,70,827 

l3,0i,TC0 

1.10,833 

14,85,.599 

29,04,228 — 

— 

83,33( 

22,73.787 (a) 

.3,1 2.2 jS 


0,23,993 

7.33,101 

48,709 

7,82.173 

•- 


0,03,323 

3,53,22,211 (•i) 

32,50.050 

38,S').83t 

09,45,010 

18,42,001 

1,28,208 

19,70,812 

40,76,098 


1,81,100 

2,25,71,138 (6) 

21,02.3,52 

25,32,403 

43,01,850 

1S,.50,1D5 

1,41,195 

2l),0},390 

23,94,409 


O,1.3.70'5 

4.43,01,017 (fl) 

15,21,071 

0,40,831 

21,62,805 

10.20,474 

1,10,335 

17,30,809 

4,25,990 


0,23$ 

1,77.301 

i 



1 



*t 

1 



1 




‘ 


3,34,03,760 

1 

60,83,431 

22.72,10,732 


1,78,91,002 

5,01,-72.89l 

1,59,01,188 

12,01,122 






, 



' 



3,32,51 





‘ 








ij33,221 

(M 

J 

(5) 

1 





1 

11,03.072 i 

303 


303 

. 1,23,230 


1,23,2.30 



1 

j 

. 

(J) 


(l>) 

1 





1 

1.43.55,713 

1,35,40.3 


1,35,495 

4,.55,25I 


4,66,261 




j 1,57,70,«09 

1,35,708 

j 

1,35,798 

.5.78,481 


5.78,481 














{a) The eve:'!'! over oetimntc ia duo to tlio debit of S'Jspenso Bitanco ngoinst tho Project EeUinatca. 
(6) Tiivdudjs raooverica made by Native SlatcB and eredited in their Imuka. • ' 

(cl Bveliido Hlinro of Aeaonnts Katabljehmcnlfor 1012-13 to 1017-18. 

Vd) Ka-iotann to th- Completion Itcportisnnaitcd. 

(e) T!t !'!0 ligurcs inoludo intercsl on hall tho Capital outlay during 1021-22. 


Of excess oz< 
pendltura. 
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lEKIGAHON BEANCH. 


OFFICE OF 

^ I 

ADMINISTEATIVE ACCOUNT, 9 


No. h— General Abstracl of Financial Results slmoing the Estimated Cost of Construction 

and the Interest on the Debt incurred in respect 



Estim w'i:d cost or Cosiwnoerriox. 

Capital Octlav ikCl'dsivb or IndiBect 





JOttrlnj 19S1*22 

• 1 

irocnS of 

N(uno of Project. 

i 

m 

o 

E? 

*3 

o 

s> 

5 

a» 

!f 

Q 

.St 

o 

o 

t 

*5 

£ ! 


# s 

E? 

C 

*S 

o 

c 

p 

Iniliract chaigea. 

1 

Direct cbargeai 

1 

(» 

3 

4 

5 



8 


r.-c 

Rs. 

Ra. 

Ra 

Ra. 

. Ra. 

Rd. 

PRODUCTIVE WORKS. 

Canaft in Opcraiion. 

Weiitcni Jmnna Casnl J 

1, "•1,58,3:0 

8,32,333 

1,82,91,212 

4.5.7,238 

17,604 

./ 

/ 

4,72,802 

y 

/ 

1,7.7.41,972 

Djpper Rui Doab CmiaI 

2,08,12,044 

7,30,039 

2,10,43.280 

—14,710 

10 

—14,700 

2,03,06,833 

Central Workaliop 

5,3(1,837 

12.031 

6,08.871 

1,21,480 

2,080 

1,24,4011 

14,63.827 

Sirliind Casnl 

2,47,:0,83C> 

12,22,609 

2,.59, 13,4311 

1,09,302 

5,000 

1,14,098 

2,47,22, (I'O 

Ij)wcr Chesnb Conal 

3,2.*i,0(l,0«2 

8,03,731 

3,33,00,140 

1,57,591 

3,332 

1,00,023 

3,24.19,9.73 

Upper Sntloj Inundation CnnnN lim luding 

17,01, l.'.l 

1.0l,2.'ri 

1?,02.70.S 

-1,424 

• • 

-1,424 

17, 2!!, 623 

l.otrcr Soling nnd Farn. ) 

Sidlinni Cnnnl 

I2,.",.2r0 

10.342 

12,93, 302 

—2,782 

07 

-2,716 

12,99.21)1' 

haver JLcluni Canal 

l,8:!,.".4,92(i 

4, ',8,703 

1,87J)3.C39 

5.8.7,742 

22,494 

0,08,230 

1.74,80.0ti9' 

Indu.<i Inundation Cannla 

28,41,021 

80JIS4 

29,r4,40.'’, 

—1,050 

•• 

—1,050 

2S,93,40S- 

UppcT Chenab Canal 

3.44,20,398 

9,98,323 

3,54,27.721 

2,47,925 

UB 

2,48,013 

3,46,23,908 

Loircr Bari Doab Canal .. •• 

2.20.(11.308 

4,SI,ICG 

2,23.42,531 

.73.270 

3,600 

50,830 

2,21,03.272 

Upper Jbclnro Canal 

1 

9,15,705 

4,37,08,80.', 

.73.51 1 

730 

64,250 

4,30.4(1.312' 

Sutlej Vnlloy Project 

1 

14.20,37,007 


14,20,37,007 

t 

1,71,120 

0,238 

1,77,361 

1 

% 

i,:i.i2i; 

Total Cahals ih OrEnaTion— Pnonccrivi: 

30.11.00,37(1 

UC,70J!43 

30,77,85,019 

10,34,013 

02,810 

10,97,423 

22,05"1.25!r 

1 

CorUnbulion. 

Sullcj Vnlloy Project 

1 

Included in t 

!lie Dgun: ehou 

rn nbcie. 

2,3.7,221 



2,3.7.22* 

Weatem Jumna Connl 

11.93,972 


11.93.972 

28,778 

” i 


11,93,972 

Sirhind Canal ' 

1,43,40,812 

•• 

1,43,40,812 

i 

1.7,307 

•• 

15,307 

l,4.3,r(>.713 

ToT.u.CA»ALSiN*Ori:i:\TH>\,Covr«iHL-Ti(i.N 

1.53,40,784 

.. 

1,53,40,784 

2,79,309 

•• 

2,79,300 

1,57,79.909 


Lahore : 


Tho I ££2. 


























'ACCOUNTANT-GENERAL. 
EOR THE YEAR 1921-22. 


T 

PUNJAB PROVHTOE. 


Vn^nd-uctwe Worh, the Capital milay theieo-n, the Revenue derived therefrcm, the working expenses 
Revenue md Wbrkit^ Expenses fmr and to end of 192 1-22. 



Gross Bcccirn occitia 
Tim tBar 
■ 1021.22. 

VVOKKINa BXPsKSeS and 
mAikickanoe nuniSd 
1910-20 iNciiTjsn-E Or 
IKDISBCt CoAnoEs 
Kos. 3 AND 8. 

JfET KESd1.TS ExClUDIN*! 
IKTeBePT, UinERENCl; 
UKITS'I.-EN BEvEKUE AND 

Woitwso Expenses. 

Cl 

e 

ct 

ei 

er 

X 

Ic 

fi 

a< 

.s 

o 

a 

to 

i 

Net BeBiiits 
includiho i 

INTEREST. ! 

1 


Total 


O 

to 

h 

IS 

.s 

§ 

5 

& 

« 

•3 

O 

a 

fa 

j5 

1 

* 

U 

o 

c 

£ . 

» •T 
e £ 

& >> 

>t "• 

tt 

8. 

9 

o 

Pi 

y. 

o 

^*a 

H 

Halt per nnt. 

O 

B 

a 

<3 

s . 

S'" 

Ca q, 

K ^ 

S 

5 

*3 

c 

o 

P< 

M 

« 

at <n 

V o 

gs. 

Bole per | 

cenl. I 

e 

A 

*s 

s 

a 

4» 

O 

• t 
a 

£• 

u 

O 

o 

a 

O 

o 

M 

5 

« 

> 

a 

a 

•1 

i . 

Cl 

^ B 

O 

1 

y, 

o 

E £ 
S;? 

e> e 
o 

C 

s 

n 

a 

o 

M'S* 

“§ 

o 

1 

A i 

at ' 

ss i 

W'O I 

C3 ’ 

i 

Its. 

' 

*7,797 

7.807 

Bs. 

14,026 

Its. 

61,822 

7.807 

111. . 

83,768 

20,920 

Bi. 

6,768 

1,043 

Br 

00,823 

28,8(1.7 

u*. 

Bj. 

25,701 

21.0.'>G 


12-7C 

6-43 

Rfi. 

Ra. 

Bi. 


I 

1 

1 

i 

i 

1 

! 

i 

j 


6S,(I04 

14.028 

60,029 

1,10,076 

8,711 

1,10,380 

•• 

49,^67 

•• 

7-12 







•• 

• • 

1 

7,331 


7,331 

•• 

7.331 


t 

2-48 





! 


. 

, 

l,0B.0C3 

2.60,370 

4,63,023 

3,80,217 

23,124 

4,03,341 

64,082 








t 

I 


00,431 

1,42,094 

2,33,426 

1,67,036 

0,492 

■ 1,67,127 

00,208 










2,43,020 

3,70,838 

6,14,707 

3,97,743 


4,21,793 

1,02,074 








i 

1 

\ 

S9,ns 

8,130 

37,264 

«2^279 

1 

8,032 

67,311 


30,067 


• 





1 






01,008 

10.60,072; 


30,067 



i ' 


- 

' 



'D. DEWAR, 
Acccuntani-Gcneral, Punjub, 



























IRRIGATION BRANCH. 
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PUNJAB PROVINOK.. 


OFFICE OF ACCOUNTANT-GENERAL. 
AUMINISTRA'J'IVJ-: ACCOUNTS FOR THE YEAR 1921-22. 
WeBtern Jumna Canal Project. 

Xo. 2.— CAnTAL ACCOfNTS rOK AND TO END OF 1921-22. 





nilSECT CIIARGEB. 




«2 1 

« s > 

R * 

S"*^ ■ 

^ : 
o « 

^ J 




( osTianuiios. 

Toiai.. 


oXm - 

bW»- 

s 

" o 8 

.2 StS 

"So” 

eU.S 

m 

B 

S . 

OV AccoI'nt. 


1 


1 

1 



I 

» 


e t 

M . 

4 

2 " 
•S'S 


3 

> 

«4 > 

Cl ' 

r. 1 

C 


9 

c 

Cl 

i 

Ct 

r 

c 

H 

** 

^5 

> 

ii 

Cl 

Cl 

M 

ei 

s 

*3 

•MOV 

RiM B 

4> S.S 
sou 

6 

*§ a 

H 


i’.«. 

it«. 

i:. 

i:-. 

Ita. 

R.. 

u.. 


Its. 

Rt. 

1 

l._\VORK8. 












1.— Hkah Wouk''. 











. 

.B.— I titid 

d.OW 


4 673 




1,C7J 


4,073 


1 

Worku . . 

•1,U'.410 

1,01,980 

0,14,420 

71.328 1 

0,954 

22.282 

4,24,768 2 

.11.934 

0,30,702 



K . — lluildingii 

CI.Cll 

7,197 

58,708 

2.775 

020 

3.401 

51,280 

7,823 

02,100 


’ 

0 --MisocUoneoo'' 

13,r>39 


13..'.30 




13,630 


13,639 


’ 

J*.-- Maint«nnni'f 

24,839 


24.830 




24,830 


24,830 



Total 

5.14,002 

2,02,177 j 

7.10,170 

8,103 ' 

17,580 

26,083 


1,19,767 

7,41,802 



2. MAiv OA}fAr.& HiusohM 


» 









i 

.1 - I'rfliminaij- IXpcii.e 

49,004 


19,904 

■B 


^,580 

54,484 


61,481 


1. 

/}.— Lind 

2 f)'J,'jS5 

2,571 1 

2, .'■.0,5.76 

22,239 


22,183 

2.70,214 

2,795 

2,79,039 



D.— Rcgulatore 

2.»i.0!iB 


2,44,y0Ci 

25,071 


25,7,71 

2,09,727 


2,00,727 



Ji,- FalK And c*i »« 

3,01.19.4 ' 

1 ^ 

3,01 498 



42,008 

•1,03,506 


4,03,600 


% 

F,— lUvcrife IliiriNiir :d 
WoiUa. 

2,749 

1 

1 

I 

2,749 

1,0.31 


1.051 

3.800 

• 

3,800 


• 

f. (1).— OthC' Crii- 

Drninngc Wtirk- 

2,2l01i 

i 

2. ’3.017 

11,137 


41.137 

2,04.754 


2,64,764 



Q. — Bridgi-i •• 

S.2.'i8l8 


8.20,808 

.■>1.270 


01,270 

8,77,078 


8,77,078 



U, — ^Eacnpes , . 

3,10,443 


1 3,40,443 

43,119 


43,419 

3,83.862 


3,83,802 



/. — ^Navigation Wi.rks . . 

13,87,090 



29,801 


29,801 

14,17,800 


14,17,800 



J . — Milli 

65,116 

, i 

1 05,115 

3,836 

1 

3,835 

.78,060 


68,050 



K. — Builchng' 

7,0S,033 

1 41,787 


45,872 

717 

40,019 

8,13 90.1 

•12.634 

8,60,430 



/. — ^Earthvrurks 

19.01,307 

• 1 

1,1)6,604 


1,9G,CC4 

20.98,051 


20,08,031 



Jl. — FlnDtationA 




4,l>.50 


4,060 

23,f82 


23,082 



0. — ^Jlisccllancou.. 

74.280 


64,289 

:i.7l8 


3,77,8 

58,057 


63,077 



J‘. — Blaintenaneo 

1,08,801 


1.68,801 

1.4.444 

1 

18,444 

1,77 .705 


1,77.305 



TOtat. •• 

00,40,753 

44,358 

00,91.111 

5,34,492 

971 

5,35,403 

71,81.245 

45,320 

72,20,674 



3. — Dtsrniout*ttn:s — 





1 







4. — ^FtcUminary Uxpcti'ci 

00,033 


Of, (173 

12,973 

■ 

12,073 

78,020 


78,02t 

1 


B. — IaikI .. 

3,10,802 


3,10,802 

6.955 

■ 

0,905 

3.17,817 


3,17,SI7 

r 

1 

C,— Works . . 

. 11,87,719 

1 

lES/..!*! 

,30,928 

■ 

1 30.021 

1 13,18,017 


13,18,047 

r 

■ 

£.— -Rartliworlt 

. 14.05,267 


14,03,257 

1,00,012 

■ 

l,C5,Cl; 

! 15,70,809 


15,70,800 

1 

• 

0, — ^Blisccllancona 

. 3.88,880 

1 

3,88,880 

29,350 

■ 

29,35. 

) 4,18,230 

f 

4,18,23C 

) 


J*.— -Maintf none 0 

51,021 


04,924 

12,685 

1 

12,06: 

) 07,703 


07, 501 

) 

! 

To rat 

1 34'12,C;>: 

► • , 

34,12.095 

1 i3,38.4C: 

< * 

1 .. 

3, OS 4o: 

t 37,71,0:s 

1 

1 

37,71,1 Cl 

5 


















IRBIGATION BRANCH, 


OFFICE OF ACCODNT ANT-GENERAL. 
ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22 
Western Jumna Canal Project. 

Xo.2.— CAPITAI.ACCOUJITFOtt ASD TO BSD OK 1021.22. 


PUNJAB PROVINOK, 


Iuio;ri.\l. 


DIRKCT CHARfiES 


Cokthiuction'. 


Head or Acoooxt- 

S3 

§ 

9. 

M 

a 


Rs. 

Its. 

— DnviNAon P“0- 

tkCsivc W OV-KS- 



PrcUraitiory Ex- 

20.301 

-• 

pcn^cs* 

50,225 


B — Land 

■ » 

C.— Works 

2,08.120 

1 •• 

J!l.— Eartlnroik .. 

4,27.404 

1 

0.— Mi=r:llnncou3 

22.(14' 

i 



TotW. 7,38,003; , O/.lR.Otia 3,11-1^ 

JoT\L r.-WmK.<5 1,13,11,013' ..VI51,l.'.,.-iS«l8 0,01,112’ 

,IJJ OKpt'niIIlurc on lO.ai.ia.’' .. ' 10.21.123 .. ’ 

p-iirriil trorla nt rad 

ol 1801-63. I 1 

Tot-M. •• !, 72.33, 030j 2,4(1.03.'. 1,31.82.171 0.01,112 

It -ERTAHrJ-Ill ■ ' 

MBN'r 

.3. DiiinOriO.'i (o) • • 

• 6. KsccOTivn • • 1 

S. Scr.OMr.ScnTrv.. f2.7S.ia 2,08,018, 7.600,2.10,231 

, 11 I 

Sj. SpbCiai, tint.i> * ; ‘ I > 

SoUvijt. I •, ' 


i,UAVI! .'XO P^.nRIO.N •• I .. .. 29,1011 

.Atto\rASfci:R. j 

TotAi. .. 31. 7l.ll2 jl,0i,02l '"32,73,163 2,.37,734 

Mi oxpcnditutn on 1,85,690 .. 1.87,090 

central o*orkfl nt ond . 

0II88I-C6. _ 

__ nn «•» L 


Torlt 33 ,S9,732 | l,0l,021 31,03,7.73 2.37,734 8,771 8,IO,.7n7 

aiL— TOOLS AXD ■» 

PLAI.’T. 

I. Ssiontiflo liistrnmL-ot 

2 Plant and Mnshinjry 
3, Toola •• 

.1. Mivigntion Plant .. 12,21,07.’- I0,3j0 3,42,330 23,820 1.47-1! 2-7,271 

6. Oam.p Eimpigo . . 1 

II . Llfo Stock • . j 

7. OflisoPnrnlluro .. I 

8. U.<piir nnd Carriage j 

12. .7IiscaI1ancan-i -• J ' 


22,23,0/0l 10,32oj 1 , 42,390 23,820 1,47 ij 23,271 


17.— SUSPENSE AO- I 

OOONT. 

J4. Stock .. 2,81,160 01,724 3.7S..S74 

J-7, StOOk P(7ncii\9i;s -• —3,021 — 13,743 — lC,6Sl| 

15a. SIoCk S it-bR - • ®33 623- . . 

.10. Mmontt-isnoDJ I 1,072 3,381 ,5,333] 

AnVisOc. I I 



2n,10Bj l,077j 30,27.) 2 


lit 11,S70 1,13, 7>nj 33.21,610 


Toriii .. 2, 82,701 j 86,:192| 3,‘1S.013| | 

amxo 'i’orlt, .. I,71,^1,M6; l,j.7,4.^S|l,73,>:l,■I83'u.(I5,^)l6;2S778jll,0I,ItlI,^2,l^l,8ll I, SI, 01(1 1.87. .0,327 1,8 B,j3,12) 1,81,6 >,416 

•V.— MfSf RECKIPTS 11,181 *“ll.4'lt 472 "TT" 472 "^l 1,031 .. ^1-053 11.033 Jl.0-71 

ON' CAVirAL AC- 
COUNP. ’ 


NijtTjmt, • .. 1,70,82071 .1,63,238 1,75,41,00 !jn.O'.,19l|28,7?-.|U, 03, 073 1.8.'..il,87)j 4,Sl,01()|l.87.:iS,874] 1,80,41,171 

APPOR’noN’.MEN'P — — — — — 

49, rcrigation Works 1,70,83,031 1,5.7, 23i 1,75,11,002 11,05,101 


' (b) Sliarc of accounts oscludcd under Iinprtial from 1012-13 to 1017-10- 


1,80,11.171 
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IRRIGATION BRANCH. 


PUNJAB PROVINCE. .. 


OPPICE OF ACCOUNTANT-GENERAL. 
administrative accounts for the year 1921-22. 
Western Junna Canal Project. 

1 

XC). :i.— REVnXl'K ACCOUKTS FOB AND TO END OF T021.22 




iMrr.itiAL. 

• » 

Co^TI■IIl^Tto^‘•. 

Total. 

Er-ciarr?. 

Pievioti-. 

1 

j 

1 

1 

1021-2-'. ! 

Total. 

Vn*\ioti5. 

1921-22. 

Total. 

I’rcvious. 

1021-22. 

Total. 

r 

. 








•• 


1 

1 

1 

IN 

1 

It". 

■ i:s. j 

l.-a 

1 

I:’. 

Its. 

Ra. 

Hs. 

Es. 

• Ijcupiers' rates 

•• 

20,71 401 

. 

.. 

.. 


■■ 

20,71,461 


!> I;i at »ater . . 1 

1 

1 


•• 

i 

! 

i 


14,670 


Kseoiiit'i from Plantntii 

• • 1 

. If, 3 to 


• • 

1 

«0O 1 

1 

•• 

18,662 


Receipt'! from other Caiin' 
Produce. 

•• 

003 

t 1 

1 

1 

1 

1 

7 

•• 


1,000 


Water power 

•• 

! l.loO 

•• 

• • 


-• 

” 

4,150 

I 

Navigation rcejipla 

•• 

i,uo.;; 2 u 

•• 

• • 


• • 


1,59,320 

1 


Rent of biiildiiipi 

• 

} 

y.ofir 

1 

•• 

• • 

33 

•• 

•• 


i 

i.u^ . 

• 

' 2 1,71 

i 

1 

i 

J 

• 

02 

• • 

•• 

2,123 


ncouit nnd uUicr 
iSrccipts. 

1 

1 lO.'t.I 

1 

1 

1 


1 


10,700 


J)edui.t Refund of Revet m. 

•• 

1 

3,904 : 

1 

1 

1 

■ 

•• 

1 



Total 

11,20,24,217 ; 2».BJ,407 

11,5.7,17,084 

40,177 

503 

40,480 

lI.2C.i;i,30t 



SViiwv- of Xamd Revenw 
cnilected in the Ctvil j 

Dejiartmcnt. 

1 

1 

! 1 

j 1 

j 2,T!,7Ca 

i 

•• 

» 

1 • « 

1 

1 - 
1 

1 

•• 

l,re,W,4W 

2.W,7C3 

2,irt,e8.\-v. 

1 

J 

i 

Interest on Batc-proceed-* 
of waste lands bciiclited 

2,R70 

I 

1 

295 

3,1C5 

i 

1 

1 

1 

1 

2,870 

205 

3,K3> 

Total 

1,08,03,340 

2,17,908 

2,01,11,338 

• • 1 

, , 


l,rf .03,340 

2,i7.rcs 

2,01,11,388 

Towr. Rkceims . . 1 

If 25,I7,o.’)7 I 

11,11.4CS 

l.'J/»C,29,02r 

- 40,177 1 

. 3C3 

, 

4Cr'S0 

ij,:5,c7,7;’4 




a) Rs. G;TS>.27() :irr.' would Uivc cutucd had nnt ovvuerj’ ro^cs on certain landa irrigated remitted in fafonr of Revenue 
o-(!Ui.ee.*. 
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IRRIGATION' BRANCH. 

PUNJAB PEOVINOEi 

OFFICE OF ACCOUNTAET-GENeeAL. • 

, ADWOTSEKAim AOCOOTIS POK THE YEAH 1021-22. 

Western Jumna Canal Project 

Ko: 3.-EEVEKDE ACCODNTS FOR AKD TO EKD OF Klvl-Si. 



(1)— EXTENSIOXS AND 
IMPROVEMENTS. | | 

/ "1 — Hcnd Works 


3— Main Canal anil 

Brandies. 

3 — Distributaries 

4— Drainogo and Protec- 
tive Works. 



2-3IAINTEXANCB , 
and repairs. ' 


2 — 3Iain Canal oiid on vs a«<j 

Branches. 80,75,423 




1 £5 ^ 

Re. 

Re Rs. 

Rs. Rs, 

0,030 

2.84,364 17,723 

17.723 

29,047 

15,37,20.3 2,09,002 

f 4,024 14,:il0 



1 14,310 3,04,680 

40,130 

9.23.983 60,613 

66,613 

3.980 

87,010 2,747 

2,747 

108 

109 



Rs. 

2,08,071 
} 10,00,020 
10,01,.<I60 
85,780 


tivo Works, I ‘,43,008 

7— Loss On Stock 

8 — Componsatiun 


Total I. B, 

(3;-COJIPENSAlW [ 

(■l)-ES'rABLISHMENT, 

6— Direction and 'T 

Account. > 1 1 

C^Esoentivo Estab- y ] ig -- 

lishmcnt. ‘ >1 

7 — ^Medical Do. j 

7A-Eovcnne Co. 78,40.237 

7B-.Navigat;on Estab- 
lishment. 

TC^Plantation Estab. 
iiGhmcnt. 

7E— Mill and Moebiner} 

Lenvo and Pension Allow 
nnoes. 


29,02,09!) 

3,70,046 

) 4,0.4 

' 14,310 

3,81,000 ) 
14,310 ; 

31.90,131 

21,64,243 

90,032 


90,032 

21,80.941 

94.09,179 

6,89.462 

f 46,807 
? -14,319 

C,3S,2f.O} 

-14,3105 

90,04,886 

63,13,433 

1,71,219 


1,71,210 

62,69,&10 

7,49,409 

150 

1,003 

23,878 

*» 

23,878 

7,67,040 


I i70.27,607 8,80,601 

1,10,4CO 3,008 

1.24.07,801 3,17,176 

181.40,576 1,38,748 


( 45,807 9,2G,30S , 
'-14,310 — 14,310 f 


1,78,03.212 


3,008 


38,246 6,50,420 

21,804 1,C0,012 


1,22,408 


TOlAt. 

ci 


1 

n 




Rs. 

Re, 

0,030 

3,02,107 

r 34,871 
? 14‘,31B 

18,41,701 

14,310 

49,130 

10,60,490 

3,086 

80,766 

108 

103 

f 94,137 

1 14,310 

32 84,vaB 
—14,319 



60,834 

22,60,276 

: 3,79.003 
t— U..31U 

1,00.44, 44>! 
—14,319 

2,24,812 

64,81,662 

10,741 

7,73.287 

160 

loo 

1,003 

1.003 

0,90,003 

-14,319 

1,86,53,005 

—14,310 


1,22,408 


01,800 


1,24,03,440 

70,78,086 


8,415 j 1,00,216 


0,19,841 


03 


], 20,23,281 

83,09,8fS 


01, SCO ; [8,416 


7,47,723 


, 1,00,216 


OS 5£4 


8,10,247 


2,04,71,22.=: !),61>,169 


2,14,33,384 


(t) 1^"® "* ^'‘"Wislimtnt Ld^did undM ^ tptodntcEs 2,33,307. 

(e) «crrcFcnl8extrnihBTffnsrrcun(,lXnii:“”“!’^7rcrj®'‘*®”’l*J-J3tnl017.]8.’ 

Es. 2,07,003, for 1920-21 =Rs. 7,72 830 ^ 4C- 1 nine for H18.jr=R. l Of, tOs fn lCi0.1f= 
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ffiEIGAHON BKAUCH. POTJAi raOTINOE. 

PFFIClS OF ACCOUNTANT-GENERAL. 
administrative accounts for I’HE YEAR 1921-22. 


Western Jumna Canal Project. 

I 

No S—BEVEKUli! ACCOUNTS FOR AN0 TO END OF 1021.22. 



InrrniAi.. 1 

CoSTRincTioif. 1 


Total 

CsARons. 

■ 

1 

} 



m 








1 

1021-22. 


*3 

o 

1 


Cl 

Cl 

o 

*0 

H 

i 

■p 

e 

PM 

cS 

Cl 

4 

Cl 

e 

*3 


Rs. 

Bs. 


R>. 

Ms. 

1 • Rs. 

IN. 

Ra 

Rs. 

Rs. 

(6)— TOOLS AND 
PLANT. 






1 






1— SoinsTiric Is. 

PTKDMr.STS ASD 
Okawiso JIam- 
HlAIiS. 




1 


! 



1 



2— Plast asd 

MAcnisisnr. 












3— TOOLS 



, 









4— .Navioatxos 
PlaSi. 







1 





5— Cajh* EwiPAon 

G, 34, SOS 

50,107 

1 

0,04,303 




, 33,931 

0,34.600 

03,472 

0,99278 

<5— Live Stock 











' 

7— OWiOj- 
tJEE. 


j 










' 12— Misceilakr* 
ous. 


1 . 

1 




' 


j ' 



j 

8— RnrAiM ASo 

CABRuac. 


1 

1 

! 



20.1'5C 

1 1 


i 

i 

29,9,';0 


29,056 

Totai. .. 

o]3r,SOG 

69.471 

r 

0,94,303 

29,050 

, 3,070 

33,931 

6,04,702 

03,472 

7,28,234 

(0)— refunds OF 
REVENUE, 

3,74,253 


1 

3,74,253 





3,74.263 


3,74,263 

(7)-PROFXT AND 
LOSS. 

1,S0S 


1 

1,295 





1,206 



OcRGial work to onil 
of 1851.65, 

Deiiict recoveries of 
Rovenuo Accounts. 

4S,02,S2 1 

52,03,071 

1,903 






48.92,623 

1,0S3 

49,92,523 

f 62.08.071 
) -1,968 



1 

1 

1 

( 52,00,103 







C 62;C6,103 

Toi.Ui 

. 4,55,44, 8SU 

Ifls8J,203 1 
1 

1,73,27,110 

20,37,923 : 

1,23,230 

21,01,163 

4,76.82,803 


4,93.88,302 

Indireot ehnrgos ilobu 
sblo to Itovcnno 
Account ns per Ac- 
count No. 6. 

. 31,03,017 

1,33,059 1 

1 

32,93,093 

1 




j 

1,33,069 

32,93,076 

Total Charoe'! 

4,S7,O9;903 

18,16,3:!: 

1,05,23,2 26 

20,37,-)23 

1,23 230 

21,01,163 

6,07.47,820 

10,36,552 

6,20.80,378 

Balance Xet Kovenm 

c .3,38,07,051 

12,00.143 

8,51.03,797 

1 

19,07,746 

—1,22,021 

' -21,20,07 

3 8.1 8, 09, 90S 

11,73,210 

8,21,83,124 

Qrasd Total 


■ 

13,r.U,2J,02J 

! ' 40,177 

1 

303 

40,480 

13,23,57,731 

31,11,708 

13,60,00,602 
































•jOtBIGMlOK BEAKCa 


PUNJAB PROVINCP.- 


OFFICE OF ACCOUNTANT-GENEEAL. 
ADMINBTEATIVE ACCOUNTS FOE THE YEAE 1921-22. 


'Western Jumna Caual Projeot. 

4.— IKTERE.ST ACCOUNT FOR AKU TO EXl) fir 11121.22. 


> 

1 

AmutiiiU f 

Amonnt. 


Hs. 


Ba. 

T« Isierat chorees to end ol 1020-21 

Do. for the jrear lD2t-S2 

2,57.81.070 

Net Rrvcniir fenltjetl tnerd of !020*2I ,, 

IDo. (luHnc inS1-l!2 

8,38,07,614 

12.90,143' 

Totel ontlsy to end of 31st llereb 1917 

Rf. 

<9,83,630 St 3-3282 % . . 6.81,41 1 



1 

Oattay from 1-4-17 — 31-3-21 and half of 




j Ontlay during 1921-22 .. 20,476 

5,87,810 



4.33,747 at 0-1038% Total .. 

2,03,09,006 


! 

{ 

- Balance Rcrcnne after defraying Tnteiect charges 

5,87,31,232 


1 

1 

Total 

R..5!.03,797 

Total . . . . 

! 8,51.03,707 


No. B— ACCOUNT OF INDIRECT CHARGES FOB AND TO END OF 1021-22. 


Partionlars. 

^ A 


' 


Previous. 

1021.22. 

Total 





Bs. 

Ra. 

Rs. 

Oarmie— 



»• 




1 ' 

OtpitaUzatianotahatnaentolXandBoTenne .. .. 

•• 

• • 

•• 

2,16,705 

101 

2,10,895 

(-Imperial ... 

Itfare and FonsioQ AUoirances », a 

CContrihntioa .. 


* • • 


5,98,064 

29,105 

14,008 

1,077 

0,12.072 

.70,272 

Audit and Acoount Ohargoi 

• « 

K .. 

.. 

.. 

2,465 

2,405 



Total 

y 

8,43,094 

18,611 

8,62, CbS 

Leave and Tension Allorrances debited to Native Statca treated as 
to Account No. 2 of the Canal. 

1 Direot Charges and transferred 

1 29,195 

■ 

30,272 

Netdobitahletolmporial . ^ „ 

- 


• • 

8,14,789 

1 17,161 

8,32,333 

BEViatm:— 

\ 



' 




Capitalization of ahatement of Land Bevenno . . ^ 

• « 

«• 

a. 

17,707 

• • 

17,767 

(Imperial .. .. 

f«ave and Tension Allosrancca < 

I Contribution 



. '■ 

31.47,250 

01,800 

1,25,718 

8,415 

32,72,008 

1,00,216 

f" 

Audit and Account Cbargca 

- 

-- 


-- 

7,341 

7,341 

Deduct — 


Total 

•• 

32,56,817 

1,11,474 

3.3,t'e,£0’ 

T«avo and Pension Allotrarcca debited to Native States treated as Direct charges and transferred 
to Account No. 3 of this CanaL 


8,416 

1,00,215 

Net dchifahte to Imperial Berenue 

•• 

-• 

■■ 

31,05,017 

1,33,0.''9 

32.88.070 
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iRBfGATION.BRANCH. . = PUNJAB PROTINOEi 

^ j OFFICE OF ACCOUNTANT-GENERAI;. 

ADMINISTEATmE ACCOUNTS FOR THE YEAR 1921-22. 

Western Jumna Canal Project. 



CtlARGES AGAINST CLOSED SANC- 
TIONS. 

Cdhrent Saxctioxs 

0 S 
*3 O 


Pabiiodl/ies. 

1 

->• 

Rxpenditui 
against L'on 
stmetion 
Estimate 

0 Expenditui 
- asainst op. 
Canal aanc 
lions. 

'O 

:n 

Total. 

Charges tc 
date. 

o i 

S * 

c: 

■s 

4M 

o 

«« ^ • 

g§ s 

e ° ® 

Er S 

Dnspent 
Bsbnee o 
Estimate 

:§! 

53 s 

. d CS 

r .Q <0 u 

* 0 c 

■ 5le 

DIFERIAU 

Bs. 

Ri. 

Rs. 

Rs. 

Ra. 

Rs. 

3te. 


Direst Cuaroes. 





• 




Works 

Establiski&snt’ 

1,02,00.277 

27,27.222 

20,81,251 

7,30,53C 

1,32,71,.73; 

34,63.7,5: 

2.10,638 

BBS 


1,34.82.171 
34,03,7 53 

Tools and Plant 

1,77,785 

04,011 

2,4-2..50( 


c.;iuE 

l.,308 

-■2,42,396 

SnapsnsR Balanoe .. 

•• 

•• 


."^68,063 


-3,08,063 

3,08,063 

Total 

1,31,05,28.-. 

37,82,397 

1,00,77,082 

3,78.701 

4.02.679 

—86,023 

1,75,66,383 

Lett Receipts on 
Capital Account. 

, 11.201 

280 

11,481 

•• 

•• 

•• 

n,4SI 

Xct Total .. 

1,31,84,084 

37.82,117 

1,60,60,201 

6,78 701 

1,92,678 

—80,023 

ll76;44,fi02 

'1 EOIRBOT CkABOES. 

• 


1 



1 



Capitalized abatement 
of Iiand Revenne. 

1,63,167 

03,720 

2.16,896 

•• 

•• 

» « 

2.16,890 

Lobto and Pension 
Allowance.. 

6,12,004 

1,00,878 

0,12,972 

•• 


.. 

C,12.?72 

A. and A. Charges .. 


2,405 

2,465 

. 

" 

.. 

2,465 

Total 

C,G5,261 


8,32,333 


” 


8 , 32,333 

Grand Total 

1,38,40,345 

30,40,180 

1,77,98,634 

6,78,701 

1,92,078 

—80,023 

1,83,77,256 


OONTIIIBUTION. 

1 

■ 


• 



-• 

• • 


Digest Ohaeqes, 






. 



Wopla 

8,34,341 

8.8,322 

\ 9,22,663 

.. 

* 


9,22,603 


Establishment i.. 

2,17,498 






2,46,607 


Tools and Plant 

22,814 

2,460 

25,274 

• • 

.e 

• • 

25,274 


Total M 

10,74,053 

1,19,791 

11,04,444 

" 

•• 

-• 

11,01,44 4 


Ltn Reccipison 

Capital Ascount. 

1 

1 

■ 

•• 

” 

- 

472 


Net Total . . 

10,74,181 

1 , 10,. -01 1 

11,03,U72 1 

•• 1 

•• 

1 

,ll>:W2 



' *Ri3BAnirB, 


|sooj-B.Kb. D.to Amorau 
- B..’ 


>1 1624 14. p -21 ' 42,785 


.. 1850 23-3-22 7,785 ' 

I " 

4,02,G78 

































IBBIGATION BBANCSH. 
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PUNJAB PBOVINOE 


OFFICE OF ACCOUNTANT-GENERAL. 
•ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 


Upper Bari Doab Canal Project. 

Wo. 2.— CAPITAL ACCntIWT FOR AWD TO RWD OP injl.22. 


Heads or AoconW.- 

DliiEcr CuAiinE-. 

]mpfri,il. 

Coat of con. 
struction as 
nnir estimated 
(Oinatmetion 
Estimate 
oloaed on Slat 
March 1890.) 

Espendituiu 
against dosed 
Kstimatas. 

Preriotts 

1921.22. 

Total. 

I.— AVORKS. 



Rs. 

Its. 

Rs. 

Bs. 

ItL 

i.— HSAD WOBICS— ; 








i?.— Lan<i .. .. 

1 

•• 

— ^C6 


—ior. 


h 

/ 0. — Work* 

•• 

•• 

S,23,5.'S 


8,23,5.78 



K. — Building! 

' * 

*• A 

6S.C62 

" 

03,602 



Totnl 

• • 

• * 

S.Ol.A'l 

- 

8.0I,(i.'>( 



“2. — Maiit Carat, arc Bbancues — 








A . — ^Prcliminaty Eipoiiics . . 

•• 

•• 

!i.ISI) 


8.185 



n . — Land , . . . 

•• 

•• 

1.3B,70i: 

. , 

1 1.30,706 



D . — KcguktoT , . 

^ li 

- 

•• 

3,&2.U3U 

/ . • 

1 3,62,039 



.'J.— Falla and Wolrs . . 

•• 


ID,4!M8t 

• • 

j 

j t0s49,lS4 



P . — ^BiTorand Hill Toiii-tit Works 

•• 


r>,39,0U6 

• • 

5,39,908 


f 

F.— (1) — Other Cross Drainogo AVorIcs 



1,18,24^ 

• • 

1,18,246 

< 


, •<7.— Bridges .. .. 

•• 

•• 

8.S2,439 

• • 

’’ 8,52,430 



1 Bacapes 

•• 


6,38,733 

♦ , 

; 5,38,733 



J . — ^Navigation Works . , 



4,78,688 


4,78,588 



./.—Mills 

•• 

•• 

1,62,327 


1,62,327 



JC.— Buildings ' .. .. 

\ 

s • 

-• 

10,99,867 

IDS 

11,00,002 



L , — EartliTrork . . . . 

« • 

•• 

39,00,749 

» s 

30,00,740 



JI. — ^Plantations .. .. 

• « 


05,476 


95,475 



0. — Miacollnncous .. „ 

” 

•• 

7,24,632 


7,24.532 



P . — ^Maintenance .. ' , ^ 


•• 

75.872 

- 

75,872 



rotni 


1,11,30,240 

105 

1,11,30,435 



A , — PrcUminniy Expenses 



24,333 

•• 

24,333 



S . — Land . . . 

-• 


3,60,714 


3,00,714 

- 


>0. — Works 

•- 


16,29,806 

.. 

16,29,803 



ik — ^Earthtrork 

•• 

•• 

10,08,384 


10,08,384 



•0 , — ^Miscellaneous „ 

- 

• - 

3,15,807 


3,15,807 



- . J‘. — Maintonanco.. .... m. 



8,354 


8,354 



Adi — DinanagarNarigation Channel 

*« 

•• 

35,770 


35,770 



. Sbahpur.vvatorcouncs 

• • 

•• 

63,427 


03,427 



Xahoro City Hi^balia „ 

•• 

•• 

12,724 

•• 

12,724 


■ 

Totai. 

•• 

•• 

41,63,324 

- 

11,63,321 

i 


' Total cariiod over 


-• 

1.01,83,218 

105 

I,<>).83.413 


' 
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PUNJAB -PROVINOE. 


OFFICE OF ACCOUNTANT-GENERAI. 


ADMINISTRATIVE ACCOUNTS FOE TEE YEAE '1921-22. 
Upper Bari Doab Canal Project. 

Xo. C.W»IT.\I. ACCOUNT FOR ART) TO ROT) OF 1921-22. 


• J 

DibECT ClIAItCKS. 

Cost of con- 

' * 

Heads or Acaovm. 

Imperial. 

stmetion ea 
now estimated 
(Construction 
Estimate 
closed on 

31st Mnrcli 
1890). , 

Erpenditnes 
egainst closed 
Estimates. 


Prav^im 1 

1921-22. 

* 

Total. 

I,— IVOHKS- C()^CLCDl.ll 

r.L 


Ea. 

Rs. 

Rs. 

a > 

Br.iUKh1 oTcr 

1,61,03,218 

lO.) 

1,61,83,41.3 



4.— Obaiitaoe and PnoTECTiTC Woniss— 






A— Prfliminary Exponsrs 

.‘>30 


539 



Jt . — Land 

6,510 


6,619 



C. — Work) 

28,906 


28,999 



h . — ^Earthrrork . . . . . . • • 

06,247 


96,247 



0. — Uiscellancotia .. .. .. •* 

1,163 


1,103 



Total 

1,33,374 


1,33,374 



Tot.vLl.— WORKS .. 

1,60,43,165 

105 

1,60,43,360 

1,01.81,083 

1,61,60,040 

2f. B.—Ba. 2,73,427 drduoted on account ot C. C. W. 

Project 

IL— F.STABLISHMI}irr. 






Bi Dircetion 

1 





a EwoutiTc 


nO 

34,81,765 



7. Modintl .. .. .. •• 

j 




- 

Tor.\L 

31,21,856 

so 

34,21,912 

34,27,480 

34,21,012 

JT- ^ — ^Ka. o9,843 deducted on ncponnl of C. (J. W Pioject, 






IIL— TOOU'S AOT) 1*LANT. 



. 



2. PUntandklaohi-iory •• >. 

4. Havigation Plant 

5. Bopain and Carriaga 

X2. UiaDolIaneoua .. .. •• 

0,48,410 

1 

9,48,411 



Total 

7,10,738 

1 

’ 7,10,7.39 

7,20,127 

7,10,739 

JST. R.— Bs. 2,28,972 dcdiietod on account o! C. C. W. Project 






IV,— SUSPENSE ACOOUKT. 


* 



t 

14. Stock 

9,98|o46 

—10,616 

0,78,030 



15. 8took Porchascs . • • • . • 

—20,745 

2,839 

—17,906 



ICa. StockSalcs 

16. Uiacellaneoua Adranccs •• 

1 7,2S1 

218 

7,502 



1& London Stores •• 

—911 

1,697 

656 


• 

J7. B.— Bs. 7,70,405 deducted on accountof C, C W. Project. 






Total 

2,13,730 

—14,062 

1,98,777 



• GRAND TOTAL 

2,03.93,498 

—14,710 

2,03.83,7£8 

2,63,29,690 

2,02,07,697 

V. ms RECEIPrS ON CrU’irAI. ACCOUNT .. 


• • 

16,956 

I6,0uG 

10,956 

Hex Total .. 

■ 2.03,81,543 

—14,710 

2,03,60,833 

2,03,12,644 

2,02,80,742 

APPORTIONMENT. 






49.— Inigatiun Works .. .. 

2,03,31.643 

—14,710 

2,03,60,833 




49.— Inipatiun Works 












































niRlG^ATION BRANCH. • PUNJAB PROVINCE. 

OFFICE OF ACCOUNTANT-GENERAL. 


ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 
Upper Bari Doab Canal Project. 

Ho. REVENUE ACCOUNT EOR AND TO END OF 1921.22. 




l^unRiAt. 


ImPCKIAI.. 

BzOKl^n 



■ 


ClIAItOKS. 






Frevions- 

■ 

TotnI. 


Previous. 

1021-22. 

^OTAb 



Rs. 

Ba. 

Es. 


Bs. 

Bs. 

Bs. 

OoeopUtt’ t%itm 

*0 

11,01,2B,822 

40,17,487 

12,04,43,314 

(I)— EXTENSIONS AND 

IMl EOVEMBNIS. 








1. — ^lltAn WotiitB 

4,40,006 

23,867 

4,70,862 

Ownin' zatti on Irrigat- 
ed land. 

-\ 

8,876 


.8 6"i 

2. — Mats CajjAi, asi> BnAjtonns 

3. — DjsrnincTArjES 

16,00,134 

13,78,802 

27,278 

18,701 

16,87.409 

13,07,393 

-Jalu ol ^atar 

•• 

0,22,439 

39,180 

P,B1,C10 

1. — Duaxkaoe Ajid PnoiEcTiVE 
IVoBks. 

2,46,734 

11,433 

2.60.167 






Totai, 

30,34,408 

81,380 

37,10.821 

Sopply ot tom 

»■ 

4.128 

CO 

4,18? 

(2).— MAINTENANCE AND 
REPA1K8. 









1 — -HbAd WoricB 

60.74,077 

83,403 

61,68,470 

Beeripts Iroifi 
•tlono. 

Plant- 

13,37,743 

48,323 

13,80,088 

2. — MaiS CanAi. akd BitAKcnEU 

3. — DisiJiinVTAnira ». 

1,03,63,348 

61,70.308 

4,85,267 

2,48,023 

1,08,37,603 

64,16,329 






4.— DllAlHAOC WoBsa - 

1.60,436 

8 223 

1,04,069 

Beeeipti Iren 
Canal produce. 

ether 

2,60,290 

3,673 

2,62,803 

Total (2) ‘ 



2,16,77,001 





(3)-COM3?EKBATIC)N 

40,016 

674 

60,100 

VVeUr-poeer 

•• 

40,38,020 

1,07,744 

5l,03,UGl 

(4)— establishment. 

5.— DintcxiOS Aj;i> Accooxt 

0. — Eh:cI 7TIV£ EBrABLlBnsjENT 
7 .— Me»io*i, do. 

^1,22,68,060 

6,Z4,72P 

1,27,83.370 

NoTlgatlon Bcccipte . . 

8,477 

2,004 

7,481 

7A. — BcvxNor: do. 

7C.— PtANlATlOJr do. .. 

7D. — Lzavi: ^ AMD Pekbion 
Allowamccb. 

87,00,878 

66,302 

62 

3,b7,10l 

01,28,039 

66,302 

62 

Rent ol bnllding^ 

- 


r 13,981 

I3,0SI 

TfiAi (4, — Ire, rj-!j j ii 

2,11,04,882 

8,01,831 

2,19,80,703 

Tjnoe - - 

UieecUencova end otber 
Bcceiple. 

Deduct Rcfundi ^ 

26,08,010 

■ 

1 

I 3,780 

10,383 

L 

3,08Q 

2fl,01,79t 

10,3S{ 

3,C8( 

(6).— TOOLS AND PLANT. 

1. — SciCMTinO ISStanMEMTB 

AMD DRAWiKO MAXrntAlB 

2. — PlaKt AMD MAcnihT.BY - • 

3. — ^Tooas .. 

1.— NaViOATjON PlA»X .. 

j. — C amp Eooipaob . . 

0. — LiVE^IOCJC 

7. — OrncE FcnMiinBE .. 

8. — Hrj-AiKB aUd Cabhiaoe 

9. — ^Mi8cri.i/Ki.onB 

"1 

y 7,04,878 

1 

' S 

ISplOS 

r 7,78,888 
\ .b2,298 

Total 

*• 

12,84,97,400 

43,02,848 

13,Q8pOO,24C 

] 








Total (6)— -Toou akd Peamt 

7,84,878 

13,10? 

7,77,086 

Share ol Xand Boveouo 
collected in the Ciril 
Department- 

1,81,30,063 

8,11,414 

1,80.51,00; 

(0).— B EFUNDS OF EE VENUb 
Dcdocl recovery cn Ilcvcniie 
Aecui nt. 

(7)— TRCFIT AND LOSS .. 

3,U?,2l3 


3,03,223 

liO'iS 

1,1 ;i4 

1,134 

1,076 






ToiAt 

Indirect ebnigee dcbitnblo Ici 
Rtvenue Aiocuntas jer Ac- 
count Nr. 0. 

4,00 .If,; 01 

l;.78'.8l 

4,83,0.1,083 

Interest on salo-pio- 
ccede of TTOite ' lands 
benoGied. 

11,21,121 

oo,rco 

12,11,071 

3S,v4,110 

l,;.u,o'i8 

33,18,080 






Totai> Ckaiigcb »• 

4,98,70,3 If 

0,68.81,802 

10.0 ,7fii 

6,17,80,072 

Total 

•* 

I,P2,fiP,S04 

0,01,081 

2,01,02 70? 

Bnlanee, Net Bevenue 

3l i 

P,OI,70.P42 

t 1 

TotAi, RncEitjs 


14,87,68,201 

62,04,810 

16,00,03,014 

grand total 

■ 11 . ' Jt 

M, 67,68, 2l4 

B2.t.4,»Itj 

l&,bli,l]3,U14 


(«) Share ol Acuounts C5 rlidccl from ltl2.1:t <o 1917-18. 
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IRRIGATION BRANCH. . , BUNJAB tFROVINpEj 

OFFICE OF ACCOUNTANT-GENERAL. 

ADMINISTRATIVE ACCOUNTS FOR' THE YEAR ,1921-22. 

« Upper Ban Doab Caaal Frojeol;. 

No. 4 .— interest account tor and to end of 1021.52, 



Amount 


AmoanL 

• \ 


Ks. 



Total Interest ohatees to end of 1920.21 

•• 

3,82,24,341 

Net Reveune realized to end of ‘1920-21 .. 

0,58,81,892 

Do. lor the year 1920-21 

Rfl. 


^0- during 1921-22 

32,98<08B 

Total outlay to end of Marob 1917 2 

,,02,68.328 




Interest on Re. 2t02|6G,328 at 3*3262 

0,78.896 

0,73,896 

• 


Total ontlay during 1917-18^ 1018-19, 





and 1010-20 and 1020-21. 

1,18,216' 




Add i outlay daring 1021-22 

—7,36* 




'Interest at 0*1038 per sent, on Re. 1,07,860 


0,684 

t 


>■ Total 

• • 

3.89.04,821 



‘Balanoe Revenue after defraying Interest charges 

** 

0.02,72,121 


A 

Total 

•• 

0.91,76,942 

Total 

9.91,76,9(2 


No. 6.— ACCOUNT OF INDIRECT CHARGES FOR AND To END OF 1021-22. 


PahI'icOiam. 


'Oatoii.— 


OApitAUzntloa ol abatement of Land Revenue 

Leave and Pension Allowance* .• 

Audit and Accounts 
■ Leave and Pension 

BnvEnn®— 

CapitalizaiioD of abatement of Land Revenue 


Re. a. p. 
2 0 0 
8 0 0 


Leave and Pondon Allowances 

Audit and Aeeount oharBes 9040 

Leave and Pension Allowanoos proper 121930 



Frovio ns. 

1021-22. 

Total 



Rs. 

'Rs. 

( 

Bs. 

" 

« •• 

20,061 

7,00,065 

10 

20,661 

7,09,976 

Tote] 

a • 

7,30,620 

10 

7,30,636 

• • 

\ 

•M ' 

* * 1 

20,499 

'32.43,011 

•a* 

1,30,970 

20.(90 

83,74,699 

Total 

* * 1 

32,01’ 110 

1,30,078 

33,03,030 


No. 0,— STATEMENT COMPARING CHARGES TO DATE WlrH SANCTIONED ESTIMATE. 



Chabobb AO AInST closed 
Sasciions. 

OunBEBI Sasctioss. 

Total I 
ohaigss I 

Beuabks. 

PaBTiOUlATIS- 

Expendi- 

ture 

against 

CoDstrac- 

tion 

Estimnto. 

Expendi- 
ture 
against 
open canal 
sanctions. 

Total. 

Chsiges 
'to date. 

Amount 
of sanc- 
tioned 
Estimate. 

Dnspeot • 
Balsnoe ! 
of 

Estimate. 

'to date 1 
against 
old and 1 
ourren t | 
Baiiitions: 

Authority. 

No, and 
data 

Amount. 

DlBEOI Ohabobs. 

Rs. 

Rs. 

Rs. 

Bs. 

Rs. 

Rs. 

Rs. 



Bf. 

WorIcB 

Bst&blisliiuont 

1,24,60.701 

27,01,489 

37,03,256 

V-' 

0,30,46* 


—1,12,036 

25.037 

6,677 

1,38,6:3 

_ 6,57? 

1,00,43,300 

34,21,012 


G.P. 

w.i. 

301 


Tools and Plant 

Snspenis Balance — 

4,98,215 

( 

2 21,624 

7,19,730 

1,03,777 

383 

388 

—1,93,777 

7,19,739 

1,93,777 

• 

A 

o 

21-1-21 
G.I. 
460 , 

Total 

1,67,40,458 

'46,07,239 

2,02,07.097 

80,091 


—54,183 

2,03,83.784 

a 

d 

M 

23.1-22 

902 


•Less Receipts on Capi- 
tal Account. 

10,055 


10,955 






6,224 


• 

” , 



O 

13-2-22 
W I. 
1521 

Total 

1.67,23.603 

45,57.230 

2,02,80.742 

86p0?l 

31,902 

—54,189 

2.03,00.333 

W 

'C ‘ 

M 

1,75S 

IKDIBEO* CBABGES. 

Oapitaliaed abatement 

8, 

12,28U 

20,661 




20,031 

A 

b 

d 

e 

10-4-20 

W.I. 

2745 

1,892 

2,08t 

of Land Revenue. 
'Leave and Pension 
Allowances. 

6,22,376 

87,600 

7,09,975 


• 

■ 

'7,09,97 

CQ 

12-11-21 

2743 



O.i.kSO 


IIIH 



, 7,3'),'i3ii 


12-11-20 


, Tolnl 





— 1 11^ 

GnA.yD Total • • 

1,03,54,259 

40,67,119 

2,10,11,378 

80,091 

31,902 

—54,189 

2,10,97,409 


Total 

31,902 
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is tSost o{ 
sonstraotion as 

now estimated Expcaditoia 
(Construction against closed 
Sstimato Setimateoa 
closed on 3Ist 
Ataioh 1802). 


L— Works. 


4. ‘SloAD WOBKS— 

‘ i4.— Preliminary Plxpensc' 


B . — Tjirid 


, <7.— Works 


K , — Cuiidlngs ,, 


■ O.'-Miiaellaneoai . . 


2 — Muk Cavaii A>:n Bnivcites— 
A , — Preliminary Exponsss 


B.— lAcd 


B,— Begniatori .. 

0 . — ^Bridges 
.E,— Bnildingi 
Earthworl: 


Jif. — Plantations 


0 . — ^llisctllnneoni 


B.— llaintononee „ 


3.— DiSTianirrAniES— 


Proliminary Exponssn 


' in . — ^Iflnd 


<7.— Works 


Eartliwork . . 


O . — ^Missellanoons 
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IRRIGATION BRANCH. PUNJAB PROVINCBi. 

OFFICE OF ACCOUNTANT-GENERAL. 

ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 

Central Workshop Canal Projeot 

No. 2.— CAPITAL ACCOUKT FOB AJ® TO END OF ie21.22.' 



Direct Oraboes. 

1 

Cost ofoon- 


Us&D or Accdukt. 


Imperial. 


atruction as 
now egtimatca 
(Conatniction 
Estimate 
closed on 

31st Uatoh 
1892). , 

Es])endihire 
apiinst eloiid. 
Estimates. 

1 

P.-cvious. 

1921-22. 

ToL-il. 

4 — Dbaiitaoe aus PsoTixiTiri: Works — 

Rs. 

Rg. 

Ri. 

Rs. 

Bs. 

A.— PtBliminaiy Exppiiaai 



' 



0. — ^Slincllaneoas 






' TOTAt, 



\ 



Total L— WORKS .. 

2,73,427 

71,695 

8,46,022 

3,06,678 

2,80,064 

IL— ESTABLISHMENT. 






a. Disaonov 






6. ExEaunm .. .. .. 






7. MBOtOAI. .. 





. 

Totm .. 

J 

<0,843 

15,498 ' 

75,341 

78,610 

T6,8« 

IIL— TOOLS AND PLANT. 






12. AIi3acu.&>'i; 1US 




. 

i 

' 

13. Bbtaibs avd CAismoR .. 






ToTai, 

^ 2,28,072 

4,617 

2,33,289 

2,33,513 

3,289 

iv.-subpense account. 






14. SiooK PimonASER 


14,760 

14,760 



IS. WoBxanor SusFiRSSE 

•< 

28,749 

28,740 



1C. MjaazLLAitEors Advakcrs 

, , 

23,879 

23,870 



17. SioOE 


■ —18,808 

—18,808 



1& LoNDOHSTOBEa .. .. .. 

vu 

.1,990 

1,990 



Total 

7,70,405 

50,670 

i 

8,20,976 



GP.AKD TOTAL .. 

13,32,347 

1,42,280 

14,74,027 

6,17,037 

6,07,084 

V.— LBSSIKEOEU’TS ON CAP ITAL ACCOUNT .. 

: 

20,800 

20,800 

20,800 

■ 

Kei Total 

13,32,347 

1,21,480 

14,53,827 

6,00,837 

6,70,884 

APPOUTIONilUNT. | 

1 


. 

' 


SSa — ^I emoaiios IV oK.is .. .. .. j 

13,32.347- 

1,21,480 

14,53,827 





































IRRIGATION BRANCH, 
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PUNJAB PROVINCE. 


OFFICE OF accountant-general. 

• ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 
Central Workshop Canal Project. 

Ko. 3,— RBVENtrB ACCOUNT FOR AND TO END or in21.£2. 



- 

litnxux- 


lUPEitun. 

RsBairrt 

PiovioDa 

1321.22 

TdfnI. 

Chmuii h. 

Prcvions. 

1921-22. 

Total. 

..y 

Oooaptsrs* rate, .. 

•\ 

Ownej,' rntn 

SnliH of mtar 

Bl. 

Ha. 

Ra. 

1.— CXTKSSfONS AND 
mi'ROVKMENTS. 

1. Hciid VTc.'J.'. 

2. Main Cau!'l iind Urancbca 

3. Dhtribntarita 

t. Dimnnge and Protective 
. WorUa. 

Ba, 

R.. 

-68,483 

—4,102 

Ra. 

— 68,48$ 

—4,402 




Total 1 


— 82,075 

-62,076 

Bolpl, from Plauaf ions . . 

, Kewipta from olkpr CannI 
2 Frodaco. 




2.~MAlNTENANfE AND 
REPAIR?!. 

1. Head IVoi 1.8 ,, 

2. Maui Canul and Dranehe^ 

3. Diatnlmtnrioi , , 


4.264 

4.261 




Total 2— MnintcnAQCo and 
ItcnuirH. 

3. -tOMPENhATIOK. 

4. — ESTABLISHMENT. 

6. Ooiwral Ritabluhmciit in- 
cluding Direction and 
Account. 

S. Bevenno Eataliliblinicut 


ifiii 

4,264 

7tuit of Fandlnga , 

Fio»i 


2 

o 




* 


i 


Total •• 


92,380 

02,350 

NlKolUncoua ,0(1 nthnr 
Bceoipta. 


1 

1 


5.— TOOLS AND PLANT. 

1. Scientifio Imt rumen ts and 

DrAuing Matenah, 

2. ITnnt and Macliinco' 

3. TouU 

1 

1 



Total 

' m 



1|G2«0P5 

4. Navigation Plant 

6. Camp Enuipnge 

f 

32,032 

32.03t 

t 

Shafe of l^sod Rovoquo coljcct. 
«d in tho (Sril DepnTtmont. 

tcrost on wlo.procccdi on 
iraata laoda benefited. 




6. Liro Stock 

7. OiBce Pumitniu ... 

8. Repaita and Carriage . . 

12. lliaCellaTibiiUa ... 

1 






Total 

•• 

32,032 

72,032 

t 




e. Vriwd HECOVERY ON 
RETONUK ACCOUNTS. 

• • 

... 






Total 

•• 

G6 0C1 

66,661 

Totnl 




.ndlrax't oliutgce dctiitnhfi. to 
Revenue Account ns per 
Account No. G. 

Total Cliarf'i'H — 


12,260 

ISfidO 

• 




*• 

77,921 


Total Receiptn 


l,02,0Pr. 

I,G2,aOS 

Balance, Net RcvcniK' .. 


76,074 

76,074 



Grand Tot, >1 


1,62,005 1 

1,02,993 


T rrf1r»» 


J4 nn nocoutifc of fcog for coHootinn if Kcvenuc. 
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IBRIGATION branch. PUNJAB PROVINCE. 

OFFICE OF ^.CCOUNTANT-aENBBAL. * " 

ADMINI^TEATR^E ACCOUNTS FOR THE YEAr\921-22. 


Central VITorkBliop Canal Project. 

No. 4— INTEREST ACCOUNT TUB AND TO END OF 1921.22. 


- 

Aiooti&t. 

i 

Amoant.. 

- 

Rs. 

Be. 



Rt. 

Total Intgrest oharges to end of 1910-20 



NotReronne realized to end of 1919-20 

.. 1 


Total onilaF np to 3 1st Match 1017 

Total ontlav up to StstManOi 1921 -. 

Add half ontlay daring 1021^2 

8,31,010 

1,08,337 

.. 


Do. daring 1921-22 .. 

*- 

76,074 

‘Cnteiest at 3*3262 per cent, on Rs. 8,31.010 . . 
Interest at 0*1038 on Rs- 6,69,077 

1 





Total 


01,076 




Balance RcTonns alter delrajing Interest charges 


13,109 




Total .. 


73,071 

! Total 

1 


76.074 


No. B.— ACCOUNT OF INDIRECT CHARQCS FOR AND TO END OP 1920-21. 


• PAMicrr-ans, 

Previous. 

1 ' 

1921*22, 

Total. 

CATttAL*— 

Capitalization of abatement o{ Land Rcvinno .. .. .. 

'S 

ttare ond Pension Allonancet 

Total r 

■RrrtsfnE — 

Capltatzation of abatement of Land Rcvenne .. .. 

Leave and Pension Allorrancea .. 12,817] ^ .. .. 

— 687J 

Total - 

Grakd Totax, .. 

1 i 

RsJ 

! 

],0<8 

Rs. 

2,080 

Ra. 

12,034 

9,018 

2,080 

12,034 

1 

• • 

12,260 

• « 

12,260 

•• 

12,200 1 

12,200 

0,048 

16,246 

21,294 


No. C — STATEjrCNT COMPARING CHARGES TO DATE WITH SANCTIONED ESTIMATE. 



Aoaik'st cnosED Sakctioks. 

CoBBBrrx SAscriovs. 

Total ohargos 

RnVABKiS. 

PABTlOntABS. 

Sspenditaro 

against 

3onstraction 

Estimate. 

Expondi- 

tan 

against 

open 

Canal 

sanations. 

Total. 

Charges to 
date. 

Amount 

of 

Sanctioned 

Estimate. 

Unspent 

Balance 

oi 

Estimate. 

to date 
against old 
and onrrent 
sanctions. 

Authority. 

a 

d 

•1 

e 

0 

o 

a / 
< 

I 

n 

3 

4 

6 

0 

7 

8 

0 

10 

11 

OtBSOI Cbaboes— 

Rs. 

Rs. 

Rs. 

Rs. 

Rs. 

Re. 

Rs. 



Rs. 

Works 

Establishment .. 

Tools and Plant 

Snspense Balance • . 


2,80,051 

75,311 

2,33,280 

• • 

2,89,034 

76,341 

2,33,289 

65,908 

10,524 

3.205 

221 

—39,444 

3,205 

231 

—8,20,976 

3,46,022 

76,341 

2,33,289 

8,20,976 


W.L 

Seay. 

No: 

3899 

4,312 


S.20.975 


2900 ’ 
dated 


Total 


6,97,681 

6,07,081 

8,70,943 

19,053 

—8,66,990 

14,74,027 

1 

g 

Seoy. Mo. 

3,840 

-Cess Becalpts on Capital 
Aooount. 


20,800 

20.800 




20,800 

n 

d 

aS 

W.L, 

dated 

I 6 22 


Net Total 


6,70,881 

6,76,881 

8,76,943 

19,963 


11,63,827 

cS 

eo 

•g 

im' 

10,466 

1,300 

tnDiBEcr ChAboes — 

Capitalized abatement of 
Land Revenue. 

Leave and Pension 
tlloTraneea. 

1 

12,034 

12,034 


t 

M 

2D31 

H 

{? 

«a 

O 

*4 

OQ 

1608 ' 
dated 
11-7*22 
Seoy., I, 
B.No. 
02726, 
dated 
30-8*22. 

Total .. 


12,031 

12,031 

•• 

• • 

a • 

' 12,034 



OBAve TOTAn 


6,83,918 

6,88;,g8 


10,963 

-3,60,090 

14,65,861 


Total 

19,963 







UK^GATION BRANCH. 


PUNJAB PROVINCE, 


2B 

% 

ONEICB ON ACCOUNTANT-GENERAL. 
administrative accounts for the year 1921-22. 
Sirhind Canal Frojeot. 

Ko.2.— CAPITAI* account FOB AND TO END OF 1S21.22, 


Hbadb Of Aesoxn^. 

DIHECT CHARGES. 

* B 

1“ 

Os'S 

III. 

'S'a «S 

“HI 

«l|« 

s o-»n 

•a 

St* 

o 

"5 

4> 

a 

*2 

CO 

■» 

9 tj 
<M«aa 

M 

S.% 

MtzS 

lUEEBIAr,. 

CoNxBiBnnoH. 


m 

0 

o 

"ji 

t 

eu 

u 

e\ 

«*• 

ei 

o 

s 

fS 

4 

P 

> 

1 

• 

*■4 

e 

*3 

•*> 

o 

H 

■ 

p 

o 

•p 

e 

p. 

cS 

ei 

s 

"S 

I._WOBKS. 


Ri. 

Ki. 

Ha. 

R». 

Rs. 

Rb. 


Bs. 

Be. 

THe. 

Be. 

1..,Head WbuKS— 









1 




A.— Fialifflinat; Expeniia 

•• 

483 

” 

483 

272 

•• 

272 

766 

• • 

766 



0,— Land 


7,003 

•• 

7,003 

3,974 

•• 

3,074 

11,037 

• • 

11,037 



'C.-Woii^ 


9,40,028 

•• 

9,40,028 

6,29,273 

•• 

6,20,273 

14,70,201 

•• 

14,70,201 



£.— Duildinj!' 



954 

87,760 

48,677 

637 

49,414 

1,36,073 

1491 

1,37,164 



<7.— MiaecUaneou.4 

• a 

73,804 


73,804 

3,638 


3,638 

77,342 

- 

77,842 



P . — ^Maintcnanve 

1 

< • 

24,104 

•• 

24,104 

13,669 

•• 

13,560 

37,883 

•• 

37,003 



TqTai, 

• « 

11,33,178 

954 

11,34,132 

8^99493 

637 

* 0,00,030 

17,32,671 

1,491 

17,34,102 



2.— Maid CaMak aXd 













Bbasoiibb— 













4.— Fnlindnaor Expenioi 


23,636 


23,630 

. 16,398 

•• 

19,308 

42,034 

•• 

42,034 




M 

6,69,827 

• « 

6.09,82 7 

2,64,332 


2.64,332 

8,14,169 

• a 

8,14,15(1 



Bogulators 


4,18,720 

- 

4,18,720 


• • 

2.95,027 

' 7,13,747 

a • 

7,18,747 



Fidli and Wain 

• • 

7,74,038 

a<« 

7,74,038 

3,07,908 

• a 

3|97,809 

11,72,847 

- 

11,72,847 



F.— (1) Otlior Cron Uiidaago 

12,32.687 

• • 

12,32,687 

10,41,649 

»« 

10,41,640 

22,74,136 


22,74,136 



Woru 

Sridgei ^ 


8,22,128 

« • 

8,22,128 

4,89,672 

«• 

4,80,872 

13,11,800 

•• 




0.— Eaoapof 

• • 

1,80,086 

« f 

■li&ii 

1,03,313 

• a 

1,03,313 

2,89,909 

•• 




Navigadon WorW 

.. 

17,24,201 

• • 

17,24,201 

3,84,340 

• • 

3,84,340 

21,03,647 

•• 

21,08,647 



JliUi j 


41,613 

• « 

41,613 

- 

•• 

•• 

41,613 


41,613 



Boildiaga 

•n 

9,00,323 

21,350 


3,18,359 

13,619 

3,29,078 

'2,83,832 

3-1,075 




A,— Earthworlc 

M 

48,70,093 


48,76,093 

31,81,011 


31,01,611 

83,37,707 





JU.— Flantations 

t*a 

1,20,812 


1,20,812 

1,04,368 


1,04,363 

2,25,170 

•• 

2,26,170 



N.— Tanks ond RMoivoirs 


1,010 

•• 

1,040 

* • 

• • 

• • 

1,940 





/ j*— 'MifiOolUknooiu 


87,897 


• 87,807 

77,387 

M* 

77,387 

1,85,284 

•• 

1,05,284 




• * 

2,27,821 

- 

2.27.821 


• •• 

2,00,076 

4,30,890 


4,30,896 



XoT-^ 

• • 

1,20,03,022 

n 

1,20,80,378 

G8,34,33v 

13,818 

08,87.9)8 


34,976 

1,89,67.336 



3. — DtfiTBinDiAiuss— 













4.— FraUainaTy Expanioi 



020 

- 62,831 

39,17 1 


— 39,474 

91,379 

028 

92,306 



B, — land 

f • 

3,80,120 


3,89,120 

72,801 


- 72.801 

4,01721 


4,01,721 



0.— Works 

• • 

14,26,116 

21,620 

14,10,016 

7.05,007 



22.20,123 

21.620 

22,41,06! 



Earthwork 

• « 

16,81,487 

18,663 


9,77,702 

.. 

9,77,702 

28. -,9, 27 9 

18,603 

20,77.84! 



0.— Uisoallanaoni 

•n 

2,60,890 

233 

2,80,123 

17,803 

a 

• • 

17,803 

2,77,003 

233 

8,77,920 



4 

Po»Haiatosuioo 

- 

~ 

- 


•• 

a a 

•• 

• • 

pm 

mm 



ToIAli 

• • 

38,07.521 

41,251 

33.18.772 

19,02,074 

•• 

10,02,774 

67,10,191 

41,281 




Carried over 

••• 

1,70,08,721 

03,601 

1,70,72,281 

93,68,606 

11,160 

10,70,082 

4,03,66,227 

77,717 

2,04,42,944 


• 






















irbigatiok beanch. 


EUJTJAB PEOtiNCJS.' 

OPFICE OF AOOODETANT-GENEEAL. 

ADMINISTEAmE ACCOUJfTS FOH THE YEAli 1921-22. 

Sirhind Caaal Project. 

No. 2.— CAPITAL ACCOCKT FOlt AN’P TC» END OF l!t21.2“ 


") • 


Hues <«- Aoaoxjtsr. 


Bienght OTer 

WOUKS— coaold. 

L— DjUiSIqi .\KD Pj 
iiVB WonKS. 

Pteliminary Esrecsris , 

B. — Land 

I O.— Works 

A— Earthirork 

O. — UiBcellaneoos 

P . — ^UflinteoBQCr 

ToiAi 

Total I.-.W 0 EKS 

n.— ESTABLISHMEl 

S. Direction ( 0 ) 

®. Exeentirn 
7, Bledical 
S. SpecisI Snrroy 
8}. Spcdol Fised Suctct 
M jaaT! ai.d Pension Alli 
aoces. 

'I'otat 

in.— TOOLS AND PLANT 


V. ^nviontion Plant 
10. fllill I'Jaiit 
11* B&ilway Plant s 
• ^ Rolling Stock. 


Total 

IV.— SUSPENSE ACCOUNT 
J3. Stock 

14. Stuck PurclioBcs ... 

15. Stock Sales . . 

«■ ®*'®'®>'««"!on8 Advare'es 

.17. London Ihtoiccs 

|18. London Stoics 

Total 

GBAND TOTAL _ 

•y -Zei» KEtEIPTS ON 
CAPITAL ACCOLKT. 

Net Total 

APrCETlCSJIENT 

10 — Irrigation Woikc 

— M. W. ai.d ICuT4ntitiE— 
Jni penal 


Provincial 


I 


1 DIRECT CHARGES. 

k 

0 ate 

ao-S 

1 


IlITEniJL. 

COKIWOCTIOS. 

Total. 

g-g” 

“PC 

.S^ ' 

c CTS 

"3* 

'« 

B 









■ 

ofi g 

es 

to 

3 

0 

> 

s 

fid 

fri 

V 

f*4 

i 

75 

** 

S 

0 

1 

V 

CM 

Ck 

e 

X 

0 

s 

Cs 

el 

et 

0 

le 

c 

Ea-i ^0 

gp42 

1 

£ ^ 

S «i 

51 

el 

■ ItS ' 

Rs. 

c 

Ea. 

Its. 

Es. 

Bs. 

El. 

Rs. 

Rs. 

Its, 

Re. 

R,.^, 

... I,7(t0?,7j 

1 G3,SG1 

1,70,72,2< 

2 g3,60,6( 

16 14.1! 

iB 

52 2,63.66,2s 

7 77,7 

17 2,64,42 94 

4 

c. 










- I-*- 

3 

1 

.3 

1 1 

m 

t •« 

1 

7 4 

B .. 

It 





s.'i.os 

2 H.53 

6 

■44,53 

n 1.00, .61 

S 

1,90.51! 



•i.30 


J,3ii 

S 1.85 

5 

1.85 

E 5,10 


5.161 



5,31,371 


5,31,37; 

4.24,00; 


4,24,09. 

9.58;40 


9,65,464 



.. 2,62£ 

•• 

2|02i 

1,475 


1.47t 

» • 

4,0D 

• a 

4.097 



. 5,03 310 

, * 

5,93,311 

4,71,078 

- 

4,71,078 

10,05.28! 

1 •• 10,06,288 



1,70.02,031 

63,561 

1,70,05 592 

03,28,484 

14,160 

83.42,640 

2,74,30,51. 

77,71 

7 2,75,0k2,72 

j2.77,CD,757 

2,73,89,731. 

• 

■ 

>•16,02.100 

• 

. 

33,1507' 

•*7,27,007 

28,33,400 

1.011 

28,31,41] 

TG25,6B( 

36,54! 

75,62,11);. 


f 

*» 

- 1 



5,40.494 

160 

5,40,651 

5,]0,4!)1 

1C( 





S5,co; 

47(27,067 

33,73,891 

1,201 

33,76,005 

80,66 054 

36,708 

Sl,02;782 

81,05,381 

60, 94, <1 #5. 

1 

1 

j-21,00,30j 

1,200 

21,07,011 

11.0i;0<)S 

10 

11,01,0 

32,07,313 

1,216 

52,08,626 



2,740 


2,740 

10,668 


10,568 

13,308 


13, SOS 


' 


1,206 

21.10,261 

12,01,576 

10 

12,01,586 

33,10,621 

1.216 

.33,11,837 

33,10,053' 

38,12^ 

3,17,092 
— 1.9.74 
973 

—5,793 

+148 

3.11,809 

—1,780 

073 

•• 

*• 

- 

3,17.092 

—1,931 

-5,793 

148 

3.11,899 

—1,788 



+338 

m’ks 


• • 


• • 

“.SI 1 

14^7?. 

T6,984 



*" 

• • 

•• j 

•• 


• • 

•“ j 








•• 


•• 

•• 1 

•* , . 

— 



3,17,009 

!i,028 


•• 

- 


EB 

9,028 

3"6.C97 



2,47,20,305 

1,00,302 2 


15,3671 

,44,19,321 8 

,91,24,259)1 

.24,660 8 

,92,48,028 3, 

— L 

02.42.9^ 

97,96,209 

1.07, Blf 


1,07,516 

1 

C8,G08| 



1.70,120 

1 

1,76.126 

1,76,126 

If76gl2(> 

2.46,12,787 

,09,302 2, 

47.22,08! iT 

43.3.6,.34Gj 


.43,50,7133 

80,48,133 



JO, 66, 966 3,j 

}6.S0,079 

2.40,12,787 1 

■ 1 

,0!.,302 2. 

i 

1 

1' 

17.22.08! 1, 

13,^5.346 

j 

i 

1.7.367 1. 

43..70.7I3 3. 

.( 

69.48,133 1. 

24j(l00 3 

90.72,802 3,1 

f 

1 

0,6G,t)fi63,£ 

- i 

6,20,079 


1 


W Sliarc ol Accounts EstaLlishineiit e.vcluded froiy lOlS-U to I017-IS. 
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PUNJAB PRpViKCpj 


OPFTCB OF ACCOUNTANT-GENERAL. 
AUMINISTEATITE accounts fob the NEAR 1921-22j 
SirJiind Canal Project. 


Ho, 8.-BEVEKCE AaOTOT POB AND TO END Or 1821-!!. 



' 

larEnrAT.. 


Cokthidution. 

Total* 

JUoiwr- 

V 

FreYloni. 

d 

*4 

O 

TotnL 

Previoui. 

Cd 

Cl 

Cl 

0 

w* 

Total. 

Provioei. 

e5 * 

Cl 

•4 

€9 

p4 

TotkL 



Bl. 

Its. 

Ri. 

Ki. 

Ra. 

Ba. 

Bl. 

Bt. 

' Oeenpisw’ w\ei •• - ‘ 

I,C3,97,01C 

48,30,923 ! 

9,12,27,003 

24,075 

651 

24,720 

8,04,21,116 < 

,8,31,674. 

e,13,02,«B9 

relent wiler •• •* 

£.32,299 

38,303 

£,70,002 

18,877 

33 

18,910 

£.61,176 

88,341 

6,89,617 

fiopplr at •' 

£.033 

- 

8,033 

•• 

•• 

•• 

6,033 

• • 

£,013 

Eoetipti Ifotn PlMtstlooB ~ 

6,00,003 , 

11,224. 

6,87,227 

3,03,214' 

r 

21,830 

3,26,044 

0,00,217 

£3,064 

0,02,371 

Hecelpl* fioHi otter C*n«T pro- 
dd-O. 

1,92,027 

£3 

1,02,082 

1,03,203 

•• 

1,03,203 

2,90,320 

£6 

2,0E.37£ 

\V»«««poW •• *" 

26.12,177 

i,8a,cis 

26,08,000 

11,24,003 

1,02,73^ 

' • 

j 

12,20,734 

30,30,100 

2,80,244 

39,2E,12« 

J?»TiB»tlon Boceipv 

2, 70, <38 

10,482 

2 , 02 , 0:0 

1,30,400 

8,801 

1,48,201 

4,16,038 

20,313 

4,tl,Ul 

Evol oS builfling* •' 

1,43,611 

4,088 

1,47,000 

££,331 

117 

66,448 

1,08,042 

4,205 

2,03, 14T 

Sljicd •• •• *' 

£2,000 

1,203 

(4,100 

£10 

•• 

£10 

63,422 

.»..203 

51,liJ5 

ITircflltDcoiit and otter SeMtpU 

21,63,400 

1 , 72 , 3:0 

23,27,780 

04,378 

i,:07 

£6,045 

22,00,838 

1,73.087 

23,83,426 

DedutI— Boluude .. •• 

r 

•• 

1,222 

1,:22 

• « 

•• 


• • 

1,222 

1,232 

j 

Totol 

0,18,72,901 

02,70,830 

0,81,02,883 

I8,a,087 

1,:6,403 

10,58,682 

0, 40,10, C81 

•i4, 16,581 

10,01.11 ,406 

Chore of Lerd BfTfni'o co’.Itct. 
“d in tto Civil Dcrnitment. 

7,43,170 

1,20,077 

8,00,247 

• • 

•« 

• • 

7,43,170 

1,20,077 

8,0t.2‘l7 

InU-icBt on M’e-prrcccde of 
W 06 lc land Itntwio* 

1 1 

«• 


1 

• « 

ti» 

■ • 




Total Keceipts 

0,30,10,10 

4 04,00,100 

0,t0,:2.i:0 j 18.23,1 R( 

[ 1 , 36 , 4:5 

i 10 63,582 

1 9,64.30.261 

6&,4i,4Cl 

10,00,60,713 

1 



ERRlisATION BEANCH. ’ PUNJABTROVUTOB;:^ 

OFFICE OF accodntant-geneeal; 

ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 

Sirhind Canal Frojoot. 

No. 3.— BIiiVENUE ACCOUNT FOR AND TO END OF 10:i-22. 



Imperial. 

CoOTninxmoK. 


Total, 


Cnaitaiia. 

1 

' 




- 

t 


‘ 


Proviova. 


Total . 

Ptevioua. 

c4 

1 

Total. 

ProviouB. 

Cl 

Totol. 



?! 

a 



ei 

o 



pH 

Cl 

s 



Ba. 

Ba 

Bi. 

Rs. 

Ra. 

Ri. 

Rs. 

Ea. ■' 

Ba. 

I— EXTENSIONS AND 
IMPROVEMENTS. 







• 

- 

\ 

({)— Bead Works 

2,32.701 

3 702 

2,30,496 

l.SO.OOS 

2.133 

1,33,131 

3,63,702 

6,026 

3,09,027 

lilAXN CAkAI. AS1> BiUsCltCfi 

II.O.'TOC 

21,720 

11,81,493 

21,28,219 

1.60,-2.75 

25,07,504 

.75.01,015 

1,00.984 

37,81,099 

(3)— DiSTmiinTAr.iEs 

0,73,873 

42,671 

10,10.617 

14,262 

-- 

14.262 

0,£8,135 

42,074 

10,30,809 

f4 )— DbAi'JAOE Ann PJlOTEOTlV^ 
WoCKS. 

41,303 

•• 

41,:i6S 

22.250 

•• 

22,260 

00,615 

* • 

\ 

no, Cl 5 

' Totai (I) 

24,13.703 

63,10.5 

21,81,9 13 

25,95,760 

1,71.338 

27,07,147 

50,00,457 

2,39, SS3 

52,49,050 

2.-MAINTENAN0E AND 

Bi: PAIRS. 

I 









<1)— Head Woass.. 

3,33, S12 

18,785 

8,58.327 

4,67,703 

0,4'JO 

•5,77,144 

13,07,217 

28,224 

13,35,41^ 











(2)— Hits' 0 IS AH AtfoB-tiscii:: s 

03,30,203 

2.31,309 

55.00.572 

31.39,051 

1,00,237 

32,30,891 

84,89,917 

3,31,610 

SS,21,4CS ^ 

(3)— DtsimunTinirs 

32,75,84: 

1,03,131 

61,35,074 

300 

•• 

303 

62,70.2C9 

1, CO, 131 

54,35,340 

(4)— Dsajhabi: Wouks 

5,52,095 

0,015 

5,53.013 

3,45,C6S 

4,411 

3,30,100 

S,0S,3C3 

11,380 

0,05,752 

(7)— Losses ok Siock 


O.'O’ 

2,652 


255 

255 

- 

2,807 

2,807 

Total (2) 

1,20,27,313 

4.19,723 

1,21,17.003 

39,41,333 

1,14,372 

40,58,705 

V 

1,75,71,730 

0,34,097 

1,05,06,833 ' 

3-COMPENSATION 

30,303 


30,303 

13,450 

• • 

13,150 

49,824 


, 49,821 

4— E3 TAB LI3HUENT 










(1)— Dir.ssriON avd AasoaJTT.. 









if 

(2) — EsEurlVB ESTiBLlSIl. 

UEKT. 

(3) — Msdjcal 'do. .. 

l,tl,0i,833 

V9.23,770 

1,54,18.033 

31,07,093 

1,53,016 

33,83,457 

1,70,02,820 

10,77,080 

1,87,02,000 

(4l— RBViSEE do. 










(5)— NaviisaTios dj. 


J 








(0)-L’-ave Pexmos Al'.ow 

Asct:^ ( 1 1 PER CEsT. C.S 
Ri. 1,00,761). 

■■ 




21,543 

' 1 


21,613 












Total 

1,41,94,833 

0,23,770 

1,54,18,033 

31,07,993 

1,75,454 

3»,J5 .•IS? 

1,70,03,330 

10,03,231 

1,87,0.7,030 

Totil CAIRi’Sn OVER 

2,33,72,252 

11,11,000 

3,0.3,83,042 

95,01,001 

4,G1,2'>4 

1,01.2 >,S 75 

3,80,33,833 

18,72,014 

4.05,05,707 


( t I •'ill drs.oigninragp nmonnting toEa. l,C0,8Cfl during the year. 

(h> Share of Aceount KatablFbiucn^UDdcr lnn-£ri^le^cluded fr™iOH.^S 



S7 

' \ 

IHRIGA^ION BKANCH. PUNJAB PROyiNCE- 

OEPICE OF ACCOUNTANT-GENKRAL. . 

^IHINISTRATIVE ACCOUNTS POE. THE YEAR 1921-22. 

Sirhind Canal Project. 

Ko.3.— REVEHU'E ACCOUNT FOB AND TO END OP 1021.22, 



TuBEBiAI,. 

1 CostBiBcTiOIT. 

I ToiAt. 

CiiAsass. 








■ 



Ptovimw. 

1921-22. 

Tiital. 

‘I’lfi lom. 

1021.22. 

Tol.tl. 



TotalJ 


Ui. 

Its. 

Ra. 

lit. 


11s. 

R). 


Rs. 

>• Tntal brooijlit ov" 

2.89,72,2 .'5; 

1 4.11.0;*.) 

l",.0n,S3 912 

80,01,001 

4, n 1,22. 1 

1,111.32,825 

.1,30..13,B53 

18,72.914 


(B) Toots AND PLANT. 










(1)— ScjinSTiKio ImiTnuHr.STS 
A;;D'^i:.VWlN'a JlATEIUAr.*!. 

1 









.(2)_l>tiHT AvI) MaCUiSI-HV 

p)— Toots .. 

(4) — KaViOATiOS 

(5) — (!a«p EqoiPAOd 

(0)— Live tiooE • • 

> s,38,3n0 
1 
i 

n.iBE 

**.47.404 

2.07,387 

2,21? 


7.4.1.093 

11,376 

7,.17,0C8 

(7) — Orrirr'. Ponsjnio''- 

(8) — BcPath^ Ann CABiitAc.ii 





' 





MlSCIttAMEOBS 

J 





t 




i 

TOTAl. 

B, 38,300 

' 0,118 

UjHHH 

2,07,3S7 

2,217 

2,1)0,1.04 

7, *6,033 

11,375 

7,57,068 

* Dalufl.~Br:COVEmES ON 
REVENUE ACCOUNT. 

a 

(0— BEF0.ND30r REVENUE 

• • 

3.00! 


• • 

83 

83 

- 

3,141 

3.UI 

j 

PC,0I1 

•• 

85,014 

8,05.1 

•• 


92,898 

.. 

83,800 

(7)— PROFIT AND LOSS 

372 


372 

h;. 


tO 

457 

• • 

457 

(8‘-aDSPEN3E ACCOO.NT .. 

JIisccritiKcODS AnvAKOfiS .. 

• a 


• • 

12 

. 

13 

12 

1 

18 

Stock 

'■ 


• 

23,1711 

-8,10. 

1.1,07* 

2,1,179 

— S,10S 

IB, 071 

Stook SAtCS 

•• 

•• 

•• 

" 


•• 

•• 


•• 

Stock PoEon\3r,s 

•• 


•• 

.. 

.. 



• • 

•• 

TotjJ* SoWPniTSE Acconsr ..a 


•• 

... 

23,191 

-8.1(17 

16,08* 

2.1,191 

■ 

15,084 

TOTAt •• 

2,00,80,874 

U,17,7C0 

3,10.14.061 

98.99,21!’ 

4,B5.251 

1.03,51,471 

3,04,00,093 

18,33,041 

4.1.1,09,131 

la-lirsst O'litTOS djbilahln to 
Rsvooiid Aojoust ns lil:r 
Aoconnt No. C. 

:0,40,123 

1,31,88: 

2I,75,0I: 

•• • 

•• 


• 

20,40,12.7 

1,34,880 

21,75,012 

■ToTAt CtrABons 

1,10,30,1*07 

13, 02,070 

1,31,83,076 

08,93,210 

4,63,251 

1,03,51,470 

' 4,15.30,210 

20,07,230 

4,35 44,146 

SlAttscc N« Rcwnon 

0,10,70,10- 

38, .-3, 287 

0, .18, 12,404 

-80,70,132 

-3,10,763 

-83, P6 88F 

6,39,03,026 

35,3 *,531 

5,7.1,.10,.10C 

GRAND TOT.\L .: 

*,30,10,10 

Cl,05,00t 

A 

3,90.22, 13( 

18,'‘3,C87 

'^TT 

19,58,53. 

9,111,30,2.11 

B5,4 1,401 

10,09,80,71 2 
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6 , 68 , 32 , 48 * 


Ko. n.-ACCOnKT OF IKD1KKC1' CHAKGIS I’OB AKP 30 FKD OF IfCl.je. 



P^Tious. I 1D21-S2: 1 Total, * 


OaPiTAIr— 

Capitalization of abitrmant of Lind itcrciiue 


Lravc and Pdiikhui AII->iinii>:pr 


Audit an^ Accounts K^iabtiiiiiuenC . . 


^liiipinil 
( Ojatrihuliun 


Jttdusi. — lisaTc and pension rllmiancps debited to Katirc States tiralvd as dinctebaTges and 
transfem’d to Account Xu. 2 of tlio canal 


Its. 

3,20,374 

8.00,530 

6,40,404 


17,67,407 


5,40,401 



Ba. 

8,20,374 

0,01,600 

6,40,654 



160 6,40,664 


Xet dobitablo to Iniwrial Cans] 


18,16,013 


6,000 12 . 22,000 


Bovskps— 

Capitalization of abatement of Land Ilvrcnnc 


Leavn and Fonsion AIloirancc.s . . 


Audit and Accounts EstabUsbinent 


^Imperial .. 
L Contribution 


20,20,272 1,30,010 21,60,282 

3, '82,406 21,618 4,03,064 

0 


jOeduel,— IcaTo and Pension alluonnccs debited to Xaliro States treated es direct cbiii{;cB and 
. tTansferred to Account Xo. 3 of tlic c.anM ' ■ ‘ 


Not ImpcrialBcvcni'e 


_ . ^ M « w &.« 7 ( Ab » k . V £ U ' 


21,22,620 


3(82,406 



25,78.066 


4,03,054 
















IRRIGATION BRANCH. 


PUNJAB PROVINCE. 


OFFICE OF ACCOUNTANT-GENERAL. 


ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 
Sirtiind Canal Project. 

No. 0,-*.STATEMENr COMPARING CHAUGES TO DATE WITH SANCTIONED ESTIMATE. 
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IBRIGATION BRANCH. P UN JAB PEOVINOE> 

OFFICE OF ACCOUNTANT-GENERAL. . 

ADMNISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. , 

Lower Chenab Canal Projeo t. 

’ No. 2.— CAPITAL ACCOUNT FOR AND TO END OF 1021.22. 




Dinccr CnAnocsi 

Cost ol con- 
Rtniction as 
now estimated 
(ConitTuction 
Estimate 
closed on 31st 
March 1900). 

. 



Imperial. 

E^endltnra 
against closed 
Estimates. 

Haws or Aocookt. 


Ptorious. 

1921-22, 

Total. 

L— WORKS. 


Its. 

Rs. 

Its. • 



1.— Haw WonKS— 







J. — Fnllminarj’ Expense) 

•• 

6,710 

, , 

.0,710 



Luad 

•• 

04,106 

• • 

01,105 



0. — Work) 

•• 

60,24,225 

14,707 

59,38,020 



. JT. — ^Buildin^ 

- 

07,901 

—368 

07,633 



O.— lliieeUBHoons .. 

.. 

C,084 


0.084 



P,— Htlntensao) . . 

•• 

1,08,781 

•• 

1,68,784 



Total . , 

•• 

02,00,806 

14,330 

(«) 

02,81,1)6 



S.— Maik OiKiti Atro BnAironsj— 







A.— FieUn^air Expenses 

• « 

1,20,300 


1,20,369 



J9.— Land .. 

• • 

1,00,780 

.. 

1,96,786 



JD . — Itegnlaton . . . . 

a • 

11,10,800 

• • 

11,10,890 



X . — ^FalLs and Weini 


0,18,284 

• a 

0,18,284 



F.(— 1) —Other Cross Dminaj^ Works 

.. 

0,87,002 

• • 

0,87,062 

t» 

• 

<7.— Bridges .. 


10,00,007 


10,60;607 



S . — Esoapes . , , , 

.. 

6,42,313 

• • 

5,42,313 

' 


Mau 

•• 

73,020 

• • 

73;020 



A. — Brdldlnga « 

.. 

17.32,479 

34,048 

17,07,127 



X.— Eatthtrork .. . 

-- 

76,24,803 


76,24,803 

■ 


Jf.— Plantstions .. 

.. 

1,39,734 

• • 

1,39,734 



0.— SGeecIlancoas .. 


3,96.857 


3,0G»857 

' 


P. — Malntenanes ,. 


1,05,047 

• «• 

1,05,047 



Loss of fitook . . 


320 

•• 

320 


n 

Total 

• • 

1,43,14,617 

34,648 

(a) 

1,43,49,108 


• 

3.— Distbisvtabies— 







A. — ^Pieliminatp Expenses .. 


1,38,900 

• • 

1,38,600 



P.— Land 

•- 

06,116 

• • 

06,116 



O . — Works .. 

• • 

18,63,678 

420 

18,64,104 



X.— Earthwork 

• • 

27,30,609 

a. 

27,30,600 



0.— Miscellaneons .. .. 

.. 

6,08,865 


6,68,806 


ft 

P. — klaintcnanco 

•• 

34,670 

•• 

34,870 



Total .. 

- 

1 63,02,097 

420 

lal 

83,93,123 

■ 
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PUNJAB PKOVUrCE, 


IBRiGATiON BRANCH. 

OFFICE OF Accountant-general. 

ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 
Lower Cbenab Canal Project. 


' No. 2.-OAPmL ACCOUNT FOR AND TO FND OF ID21-22. 


Hups or Acoovst. 

DiBEOT CnAEOES 

Cost of con. 
stniotion as 
now estimated 
(Construction 
Estimate 
closed on 3 let 
March 1900). 

Expendilurt 

against 

closed 

Estimates, 

Frerious. 

Imperhl 

1921.22. 

Total. 



Bs. 

Rs. 

Rs. 

Rs. 

Rs. 

PSSIBIOS *BP PnOTEOTIVE WOHES— 







A.— ProliminBty Expenses 


19,771 

•• 

10,771 



N, — Land 


24.602 

• 

24,602 



C , — Works .. •• .. 

• a 

47,446 

-- 

47,446 



D.— Esrlhwork 


1,78,730 

• 

1,78,736 



0,— Niscellaneons .. •• .. 


37,600 


37,660 

- 


i’;\'Maintonsnco .. •• .. 


1.162 

•• 

1,162 



Totxl 


.7,00,267 

, , 

3,00,267 



5.— Wim CoonsES— 

.0 

•* 

D,544 

6,541 



TotaIi I. — ^WORKS 


2,62,83,287 

66,957 

2.63,30,244 

, 06,94,674 

2,59,11,602 

It— ESTABLISHMENT 







8. DiBEonoB 


1 

j 





e, ExioonvK 


V(o) 00,02,121 

26,054 

50,20,075 



7. Uhdical 







8. epxaui. SnsTEx 

•• 

J 





8|. SrxoiAi. Fiixn Soevet < 

•• 

•• 

•• 

•• 



LlArX ASP FeHSIOIT AtLOWAHOlia . . 


•• 

•• 

• 0 



Total 


60,02,121 

20,954 

60,20,076 

51,66,366 

60.29,076 

ni.— TOOLS AND PLANT. 







9. NAnoATioy Plakt 







10. Uiu. Plant .. 







11. Bailitat Plant ahp Boluho Stock 









> 6,36,678 

2,588 

6,38,164 



12. UiaoELLAREona .. .. 







13. BsFAins ANP Oabbiaoe .. 

*• 





s 

Lobs bt Esoiunoe 

,, 

. 





Total 


6,36,678 

2,680 

6,38,164 

7,16,040 

6,38,164 

IV.— SUSPENSE ACCOUNT. 







14. Eicce 

.. 

3,56,748 

61,216 

4,06,964 



16. ,, PnncjiABES 


-13,528 

7,141 

—6,367 



16. (b) „ Sales 


) 







i 13,714 

16,007 

28,781 



16. UlSOELLANEOOS ADrANOCa 

.. 

5 





17. London Invoices 

.. 


•• 

•• 



18. „ Stobes 

,, 

, , 

•• 1 




Total 


3,55,034 

73,424 

4,29,368 



Qbakd Total 

.. 

7,22,70,920 

1,68,021 

3,24,36,841 

3,26,70,680 

3,15,78,001 

V.— LESS RECEIPTS RECOVERIES ON CAPITAI. I 

J 14,658 

1,330 

15,888 

15,888 

16,888 

Net Total 

■ « 

3.22,02,302 

mmjm. 

3,24,19,063 

3,26,60,692 

3,16,63,013 

APPORTIONMENT. 







49.— InnioATioN Wobes .. ». 

• • 

3,22,47,952 

1,67,’iW 

3,21,06,3.13, 



43. — M. W. AND Navigation. Tiipebial .. 

■ 

14,410 

*' 

14,410 




(a) ExclmlcB aliarc of Accounts FBtabliabmcnt commencing from 1012-13 ts 1017-18. 
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IRBIGATIOir BBANCH. PUNJAB PR0TIN(3E. 

OFFICE OF ACCOUNTANT-GENEBAL. 

ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 

Lower Chennb Oanal Projoot. 

No. 3,— BEVENUE account FOB AND TO END OF WJ1.2S. 




ItIPEIIKL. 



iHTCRtAL. 


BromM*!. 

*.1 




CnAnoei, 

• 





Fnivioiia 

1021-22. 

•r.ital. 


F stIoui, 

1031.22, 

Total. 



Bi. 

Kh. 

It.. 

(D-BXTKNSIONS AND 

B«. 

Rs. 

n». 



IMPROVEMENTS. 


.. 


Oeonjiisn' r\iei 

*• 

I0,71.-Ji.680 

80,04.100 

17,00,80.855 

t.— IICAD WORES .. .. 

IB, 61.160 

43,422 

18,91,872 






2 Mats Ca-rai, ako DiUNonns 

14,34,782 

43,177 

14,77,939 

Omen* rAtci on irricMrd 

.I8,13.s:s 


68.13.824 

1 — DiaT,:igt'TaRti:3 ^ •• 

17,87,026 

01,053 

18,40,583 

Und 









1 — DitAi.vaau asm PnoTBorti'n 

2,70,290 

6,753 

3,87,048 

S»Isi ot iril*r 

0. 

•t,07.37S 

3 6.807 

4,47.18.7 

WnnKfl. 



. 

Supply of low 111 



13,707 

.7.7,001 

Total (1) .. 

63,63,147 

1,65.01.) 

63,08,102 

BNMipti from 
■tloni. 

plant. 

.’.83.S!.*i 

3'1,37S 

.7.14,213 

(21— MAINTENANCE AND 
REPAIRS. 









1.— llrAO WolKA .. 

22.22,637 

1,48,607 

2.7.71.900 

Soacipt.- from 

ollifr 

8.I.0U1 

11.40 


Main* Oakal akd llUAnrnsa 

1,08,71.078 

4,41,174 


Ctn&l praduc'. 


1,11,16,160 






7. — HiarRiai'TiniKa .. 

S7.I4,359 

3.41,431 

69..75,8i9 

TTater pow»r 


3.<7,1I6 

17,373 

.7,04,488 

1.— DaawAOB a»t> Pr.oTECTtwr 

1.78,300 

15,377 

1,03,677 






TVorb*. 



KHigutlon 


filT 


.717 

7.--I.U f i;7 R’* »T00i: . . 




«■ 

£t;nt of Bull(]ini;.< 


2.76.837 

IC.MJ 

2,02.403 

• • 

,1.7 

2,177 


Total (2) 





1,07,33.093 

Fines •* 


47,lSft 

4,128 

61.888 

(3l— COMPE.NSATIOS. 

1.10,022 




.. " 

1.10.623 

SCieellmr'iiif nn'l 
Beoiipfi 

other 

3.3.1.3S1 

30,430 

.7,72,81 1 

(41 -F-STADHSIIMENT. 

■>. — Pi.TCTn!« AVI) AcrocMT 




BBOoverio» of mla of T. ft 


It) ou 

OU 

’> — nvEccTiv-r. E.<TAnM«iiwr.WT >• 

1.07,0.7,039 

10,86, 3s3 

1 18.70.722 

P. •xpoiitlitiira 

• * 



J. — .TIcniOAL Do, 

7. A.— Ucvr.vcr Do. 

1,14,61,760 

8.55,132 

1,10,00,898 



TotuI 


l7.•1^.7S.fl')T 

01.23,1,70 

1.8 I0.S2.117 

t • 

_Tot*j.i4) 

2.22,28.705 

16,01,613 

2.38,30,220 






(5).— TOOLS AND PLANT .. 

8,17.701 

63,277 

8.71.041 

Rofuodi 

« « 

•• 

1.1G0 

1. 100 




Net To 


17.'l9..';s,G07 

01,22,281 

18,40.80,018 

Total 

8,17.701 

.'■.7.277 

8,71,011 

' • 







7,20.32,035 


7,88,10,203 

:o).-RErN'Di OP R’:r:-:N’UR 

1,30.110 

•• 

1,30.110 

oaaro oi Ainnu itercnuc 

bi,i}3.U10 


4,71,33,028 

27,0 1. OiO 

3,01,03,217 

ooUocfcl in tho Civil 

Total 

uaparcmcni. 





nncovERiES op revenue 
accounts. 


1,21.7 

1,213 

■ 

^ \{,04,00l 

Intornt on Knio.prnjcr.Is 

1.07,32,257 

0,30,730 

1,17,02.087 


4.71,33,528 

27.07,470 

of Taitoluni licn-litcd 

Nrx Total 






I.:dir.‘cl ch.ar^fs daWtaWo to 
Ravonue Account as per 
A.-Ci)iint No. 6. 


2.3 *.,281 

.13.51,608 

Tola 


8,J7,C-!.012 


0.07.70,252 

■■ 






20,03,757 



TotjilCita lines .. 

6,0'>,49.34*> 






U iWnre Ket ^p\*enuo •• 

27,71,73.731 

1,3.7,40,891 

22,11,14,028 

Total Rccoipts 

•• 

26,77,23,670 

1,00,35,0.71 

27,40,00,230 

CB.\ND TOTAL 

25,77.23.670 

1,00,30.0!) 1 

27,45,00.230 


(а) Exchl'io? ahw of Accounts liSiabM^limoitcamiajnointf from Iyl2-i3 to ^ » j • # 

(б) JSrroncoujIy credited loRarcnuo by the Troftaary and Audit ODQsor, liyAllpur, Will b» ereditod to proper bead m tbeaosODOt for 

tho next year. 














































Irrigation BRANcIii 


PUNJAB PROVINCE. 


OFFICE OF ACCOUNTANT-GENERAL. 


ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22; 
Lower Chenab Canal Project. - ' 

No. 4.— INTEREST ACCOUNT FOR AND TO END OF 1921.2:. 


Tclal Interest charges to end of 1920 21 
Tutal omlayfroin Ut April >917 loSlstM.irch 1921. 
Add one-Iialf rratlay for 1021-22 . 

Total outlay to end of Slsl March 1917 


Interest at 9 32.')2 %on Rl. 3.10.78,020 
Interest at d‘1033 pr cent, on Rs. 7.92.238 


0,83,442 
78,:90 
, 3,10,78,020 


Its. 

2.80.70,308 


Net Revenne rcalired to end ol 1020.21 
„ „ during 1021.22 


Amount. 


Rs. 

20,71,73 ,7 
1,30,40 ,8 




Dalatirc RcTcniie after defraying intereat charges 


2,91.72.<)sr> 
- 10.10,41,1,7.", 


22,11,14,028 


.Nil. 5.“.\CCOl'.N'T OF 1 X!jIRI-.CT CIIAIU.ES I.OR Wo TO n\‘D OF 1021-22. 




pA"TlcrLa Ml 



1 { 

VttM lilt. 

Capita I.— 



1 i.'i. 

Carilaliralu'ii ot ah.itcin< i,t of I.aml P-tve ii't 



1 1,02.244 

Lei^CRiul alljU'iiu «• «« 

• • 

•«* I 

1 7.00, 17 S 

... 

... 1 

1 

RnTP-suS— 

Tot.a! 

... 

' 8,02.422 

' C.ipit.ilir.ation of .ihitemeiit of land Revenue 

• • 


4,:!00 . 

Li’i'u and Pcii'ion Allo'eaiiees 

••• 

•• 

51.12,017 

Audit .and Ac,.nuiils E'laltli'limenl .. 

•• 




Total 

• • 

3l.lil,:;i7 




4,3011 

2,24,212 

33.36,229 

1 1,0110 

11,000 

2.36 281 . 

' 



No, fi._Sr.MI'.MIvNT COMf'ARINO CllAKGUs TO DATE " IITI SA.NUTIONI D ICSl l.MATi:. 


PaRTICOWOS. 


s.\vctk.ss. 

lix)ic!idi. Krpciidi. 

ture lure 

ag.iinst ag.iiinl _ , 

Con'll uc- open ,*otai. 

lion caii.il 

Etlliii.il(S. 


CdtJUrST StXl-TION>t. 

CliatgC' 
to date. 

Amount 

Ol 

Sanctioned 

E'tim.ile. 

f’n prni 

Ihlin,.(> 

of 

Kstiinatc. 


Ti'lal 
cll.llgcs 
to <l.sle 
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IRRIGATION BRANCH. PtJNJAB PRO'\HNCE. 

OFFICE OF ACCOUNTANT-GENERAL. 


ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 

Upper Sutlej .Inuadation Canals Project. 

No. 2.— CAPITAL ACCOUNT FOR AND TO END OF 1921-22. ' 


• \ 



Dinner CiiAP.ar8, 

j Cost of con- 

IHniphon nn 

]3Tpen-Iitur<t 

fipainfitclosod 

HaiDS or AooonsT. 



Imperial, 

[non estimated 
|(Con‘it ruction 

1 Estiinnic 




Prerions. 

1921-22. 

Totnl 

closed on 31«l 
iilanili ISilO.) 


I.— -WORKS. 



Rs. 

Es. 

Bs. 

Bs. 

Rs'. 

2.— Maik Casi'al asd Bbabches— 





{ 



A. — PrelimlAoiy Ezpenees ... 



3.840 

•a 

3,840 



B , — Land ... •• 



43,848 

1 

43,848 



D.— Rcgulnlots .. „ 

• • 


30.012 

• • 

30,612 



E. — Falls and Weirs ' m 



60,010 

• • 

00,015 



0. — Bridges .. ^ 

- 


62,492 

«« 

62,492 



K,— Buildings * „ 

M 


2,24,604 

*• 

2,24.691 



L. — Eaithirark .. .. 

«% 


6,62,505 

- 

5,52,565 



0. — ^Misecllancons .. ^ 

•• 


6,112 

.. 

‘ 5,112 



F.— Maintensneo „ „ 



2.4.57 

« • 

2,457 



Total 

• • 


0,81,031 

•• 

0,81,331 



3.- -Disibibptapies — .. 

• « 


• 


• 



A.— Preliminaij E^qicnscs 

• • 


3,842 

«• 

3,842 



B . — Land .. .. ' 



46,782 

- 

45,782 



0.^“^VorIcs os •• 

• • 


82,0,30 


82,930 



L.— E.ir*'nrorb 



2.3'i.363 

a. 

2,3.-,3Cr) 



0. — Miritllancoiis ,, 

-• 


22,911 

• • 

, 22,pn 



P . — Mii.iti';ii’.nco 

•• 


4.6,72 

' 

4.632 



Total 



3,03,512 

•• 

3,93, ,01 2 



Total I — Wonns 


13,80,046 

•• 

13,80,046 

13, £0,046 

13H',C4C 

II.— ESTABLISHMENT. 


■■ 





S. — DiRrrnos (a) .. .. 

• f 







C. — Il-xirunvE 

•• 

-• 


•• 

2,90,755 



7.— Medical, 

•• 

- 

lii 





Total 

•• 

•• 


•• 

2,00,7.33 

2,90.7.35 

2,96,:3S 

HI.— TOOLS AND PLANT. 



1 21.820 


■■I 

1 


13.— Miscelw'-.'iods .. ... 

* ■ 

- 





1.T— ReI'AIBS -tKD CitRBIAOE 

•• 

•• 



nn 



Total 

•• 


24,820 

•• 

21,820 

24.829 

24,820 

IV —SUSPENSE ACCOUNT. 








14.— Stock 


•• 


—1,301 

20,082 



14 [tl). — ^StOCX POBOIIASES 

•• 

-• 


118 

8 



15. — Stock Sales .. .. 


• • 






10. — MisouLlav'ods Advances ,. 

.. ' 

» • 


—241 

70 



Total 


•• 

28,493 

—1,424 

27,009 



GRAND TOTAL 

•• 


17.30,103 

—1,424 

17,28,670 

17,01,010 

i7,oi,oro 

V.— i<M BgCSIPTS ON CAPITAI. ACCOUNT 

•• 

lOG 

•• 

150 

150 

150 

• Net Total 

•• 

•• 

17,28,047 

—1,424 

17,28,623 

1.70,464 

17,01,454 

’ APPORTIONMENT, 


' 

1 

' 


' . 


0. — InmoATios Works ' .. 

43.— M. W. AND Navio AT ios— Imperial 

” 

P • 

Bl 

—1,424 



t 


(a) Sharyof Accounts Esdblufamctit c?ccludcd Irim 1012-13 to 1017-18. , 
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IRRIGATION BRANCH.' PUNJAB PROVINCE. 

OFFICE OF ACCOUNTANT-GENERAL: 

ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 


. Upper Sutlej Inundatioo Canals Project. 

No 3,— kiSVJSNCJK ACCO ONTS FOR AND TO END OF 1021-22, 


'■ 1 


iMi'niitAi*. 


IsiPfiBlAL. 

KeuL'iIt's. 

• \ 

Frorions. 

1021.22. 

Total. 

Cnanncs, 

PtSTloUS. 

1 1021-22. 

Totai,. 


Rs. • 

Rs. 

Rs. 


Rs. 

Rs. 

Rs. 

Oceupiera* rates 

[ 1.08,83,2<a 

5,29.003 
— 231 

1.14.14.303 
— :.5i 

(1) EXTRNSIONS AND 
IMl’KOVE.VE.\TS. 




y 




2— MaMH CAnAi, Axi> BrANOH' 

4,46,013 

1,330 

4,46,351 

Owners’ rotes on Irrigated 
land. 

17,732 

•• 

17,732 

E^- 

3 — DiSTninnTanir.s 

1,00,650 

710 

1 , 97,260 

Sales of wiiltr 

3,4U 

GO 

3,470 

4 — Dr.iierAOE asd FnoTceiiVE 
IVoUK#. 

1,158 


1,168 

t 

Beceipts from Flantations • . 

1,4 3,705 

ft nfi 

1,45,740 

Towi, (1) . . 

0,42,735 

2,010 

6,14,781 


:2)— MAINTENANCE AND 
BBrAlRS. 







Beeeipts from other Canal 
I’rodace. 

< 

78,438 

706 

1 

1 

70,230 

Wokks • • 

2— Maik Cana^ and BttAifcn- 
KH. 

10,370 

66,58,186 

2,00,314 

10,378 

00,48,470 

Bent of Buildings 

16.!147 

73« 

16,6«1 

3— DiSTHnit'TAiiinR .. 

10,27,376 

38,718 

10,04,003 

PJnrs •• 

2,27,311 

f 

411 

3,27,754 

!• 

Tt>T,\Ll2) .. 

* 

00,05,010 

3,27,032 

70,22 951 

1 

llUcellonfiui' ond other R^cciiil-’ 

«2,85!1 

G.OBI 

60.8'. i 

(3)- COMPENSAllON 

8.0! 5 

•• 

8,005 

6— Drr.i:cii'>N anp Accoust I 




Contribution • • • • 

Deduct Kciuiids 

22,830 

—584 

22,835 

— rst 

0— K.encuxiri: Establish- I 
acsT. - V 

7 — SlKineaT. EsTABusn- 1 

iinNT. J 

{") 

33,67,006 

1,09,815 

35,48,810 

Total ' . . 

1,14,50,470 

■B 

—261 

1,10,00,801 

-1-1,288 

7(Aj— R evksuc EsTAnLisii- 
un^T. 

18,72,003 

1.22,000 

1 

19.95,672 


mmmm 


{4)_i;STABLTSnMENT .. 

62,30,058 

3 13,424 











(6)— TOOLS AND PLANT .. 

00,207 

■ 4,058 

1,00,325 

B^aro of Lind H^vonuo collected 
’ la tlio Civil Dopartmoat. 

86,77,020 

2,37,1C0 

30,15,080 

;C)— REFl'NDS OP RE- 
VENCB. 

27,871 


27,871 

Interest on sale-proceeds of 
waste lands benefited. 

! 

1.30.311 

” 

1,30,341 

Deduct rccoveriet on Jlevenus 
Accounts. 

(7)— PROFIT AND LOSS . . 

370 


2,830 

370 





1 

1 Total 

1,27,02,824 

0.43,721 j 

1,33,10.646 





Indirert Charges debitablc to 
Kovenne Aeeaunt as per 
Account Nn. 6, 

Totai, OnABons . . 

As 

7,05,006 

47.031 1 

1 

8,42,720 

Total 

88,17,270 

2,37,100 

00,54,430 

1,34,07,010 


1,41,80,271 




> 

\ 

Toial BncBirts 


7,78,842 

-i261 

2,10,52,682 
— S51 

Balaneo, Net Reronue 

07,75,821 

- 251 
87,l..0 

—2.51 

08,03.311 

2,02,73,740 

. Obahd,vI|otal 

2,02,73,740 

. 75,842 
—261 

2,10 5*2 

• -■-'.'ll 


(o) Shaw of Acoountu EstoUinhincnt excluded from 1012-13 to 1017-18. 

















































IRRIGATION BRANCH. 


BUNJ.VB PROVINCE. 


OFFICE OF ACCOUNTANT-GENERAL. 
ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 
Upper Satlej luandation Canais Project. 

. N. 4.— INTERbST ACCOUNT FOB AND TO FJCl) OF 1921-22. 


• 1 

Amount. 


1 Amount. 

Total Intcrcat charges to end of 1920-21 

„ ■ >1 for tho year 1021-22 

Rs. 

Total outlaVito end of 1910-17 17,18, 80.9 

IntorcstonBs. 17,13,800 at 3-3252% .. 67,154 

Rs. 

21,58.102 

« 

Ket Revenue leatizccl to cnil nf 1920*21 
„ » dunQg.l921-S2 

Rs. 

67,75,821 V 
87,490 y 
—•aij 

Total during 1917-18 [ ... . . 2,623 

Do. 1913-19 .. .. —5,027 

Do. 1919-20 .. .. —0,077 

Do. ,1920-21 ., .. —12.015 

Ad l^onflay during 1021-22 .. — 712 




10.(30 




Intrrcst on Rs. 10,430 nt 6*1038 % .. 637 

•■>7.791 

* 


.. Total Inten-st charges 

25,15,083 



Bilansa Birennc aftor defraying interest charges .. 

43,173,28 

—251 



Total ,. 

Total 

' 68,63,311 

—261 

68,63,311 

— 2.'il 


.\j. .1 -.nCOL'.VT OF INDIBCCT CH.VRGES FOB AND TO D.ND OF 1921.22. 


Farticvi-aiis. 

Previous. 

1921.22, 1 

Tital. 

CAriTAt,— 

Ctgit>'izi*iaaot.ah\tf''ncnto{L3ndRoTcnue 

Ljavj aai Fonn in .Viluwancrs .. .. 

Tat..! ». 

ivE.vnr,— ^ 

Oipitalizstion of abatement of hand Rorenns .. .. .. 

foATc a I'i Pc'niiun .liiiiw.iiicrs .. .. .. .. .. 

AfO .. 3,2911 

L/P 4.9,217 U7, 031 Total 

l.t9i\ 

R-*. 

n't 

'i" LL 1 

Ri. 1 

1 

« 

Rs. 

5S,C.'3 

43,921 

i,oi.:.‘ 1 


1,01.254 

13,123 

7,l.l,i.72 


13.123 
8.29, COS 

7,P5,0r.7 

476,31 

8.42,726 


No. U,— ST.\Ti;MnXT COMI’ARlNO'cUABCr.' TO U.VIK IVITJ! S.V.NH'IJOM U ESI 1 JIAIJl 
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PUNJAB PROVINCE, 


IRRIGATION branch. . 

OFFICE OF ACCOUNTANT-GENERAL. 
ADMINISTRATIVE ACCOUNTS FOR THE YE.^R 1921-22. 


Sidhnai Canal Frojeot, 

No. 2.— CAPITAL ACCOUNTS FOB AND TO END OF 1021-22. 


Heads of Account. 

Ptovioua. 

Dibeot CnABor. 

jmjptriaX. 

1921-22. 

1 

Cost of con- 
striicfion as 
now osti- 
m.'klcd (Con. 
St ruction 

Estimates, 
clo.sed on 
3Ist Mnieli 
1800). 

Expondituro 
against closed 
Estimates. 




Ba. 

Rs. 

Its. 

Ba. 

Bs. 

T.— WORKS. 








1.— Hejid Wobk-s— 








A . — Preliminary ExiH'iise* 



7S4 


764 



'B . — Land .. •• 

.. 


235 


236 



0. — Worka 

.. 

• • 

2,4G,2G0 


2,46,260 



f. — Buildings 

•• 


11,616 


11,646 



0 . — ^Miseollancoiis 

«• 

• • 

391 


391 



• 

Total 

.. 

2,50,286 


2,50,286 



2.— UaIK CiEAT. AKI» BbASCHES— 








.4.— Preliminary Eiponscs 

•• 

•• 

4,011 


4,014 


A- 

A— Land 



22,422 


22,422 



D . — Regulators * .. 



40,608 


" 40,568 



0. — Bridges ' 


•• 

44,930 


44,980 



K . — Buildings 


•• 

81.113 

1,256 

82,360 

1 


L . — Earthwork .. .. 


•• 

2,68,096 


2,58,906 



JA , — Plantalioiu . . 


•• 

821 


821 



0 , — ^SliscellancoOB .. 


•• 

427 


427 



P.— BIoiatGuanco # • • • 


•• 

5,391 


5,394 



- 

Total 

•• 

4,07,735 

1,260 

4,88,991 


’»*4 

3.— DisTBinirrAiiiES— 






. . 


A, — Preliminaty Exponsoa 

- 

» • 

3,905 


3,065 



B,— liund .. <- 

* 

•• 

11,387 


11,387 



(;;_.V7ork3 ... ^ 

• • 

- 

00,022 


60,022 

■ 


L , — Earthwork .. » 

- 


1,30,784 


1,30,784 



0.-— •• M 

— 

•• 

103 


105 



9 

Total 

•• 

2,18,923 


2,18,023 
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PUNJAB PBOYmcE, 


OPPIOE OF ACGOUNTANT-GEliffiEAL. 
ADMINISTEATIVE ACCOUNTS FOE THE YEAE 1921-22. 
Bidlmai Canal Project 

No. 2.-CAPmi- ACCOUNT FOB AND TO END OF 1021.22. 


Heads of Accodnt. 

Dieeci Chaboes. 

Cost of con- 
struction as 
now 

mated (Con- 
struction 
Dstimntos 
closed on 
Slat March 
1890). 

Expenditnie 
ogainst closed 
Estimates 

Imperial 

Prerious. 

1021-22. 

Total. 


Bs. 

Es. 

Bs. 

Bs. 

Bs. 

1. — ^WOEKS— COHCLTOED. 






Brooghtorer .. 

0,45,014 

1,25D 

0,47,200 



— Dbaibaqe akb Pboiicuve Wouks — 






A , — ^Preliminary Expenses 

218 


213 



0 . — Hiscellancous .. ., .. 

782 

02 

844 



ToTAl 

1,000 

02 

1,002 



ToiAiI.— WOBKS 

9,46,944 

1,318 

mmmtmmam 

0,61,600 

0,47,848 

11— ESTABLISHjrENT. 






B. Ditestion . , , . 

1 





C. Executixe .. ‘ 

2,61,594 

370 

2,61,964 



7. Medical . . , , . . . . 

} 





Totai. .. 

* 2,04,691 

370 

2,01,001 

2,05,801 

•' 2,04,017 

Ill— TOOLS AND PLANT. 






12. .MUceUancous 

1 



■ 


13. Bopnira and Caniitgc ., .. 

I* 38,034 

10 

38,061 



TotAL 

38,031 

10 

38,064 

38,123 

38,064 

IV.-SUSPENSE ACCOUNT. 






14. Stock Furclisiscs 

—12 

2 

—10 



l5. Stock Salos ,, 

121 


124 



1C. Miscellaneotis Advnnccs .. .. 

—117 

41 

—70 



17. Stock 

43,020 

-4,623 




Total 

43,013 

'—4,480 

39,136 



GRAND TOTAL 

12,93,207 

—2,782 

12,00,425 

' 12,65,427 

12,60,563 

V.— less receipts' ON CAPITAL ACCOUNTS . . 

221 

, , 

224 

224 

224 

Net Total .. 

12,02,98:! 

—2,702 

12,90,201 

12,35,203 

12,50,33g 

APPOBTtbNMENT. 





P 

42. — ^Irrigaiton Works 

12,74.677 

—2,782 

12',71,896 



Imperial 






43 — M.W. and Naxigbtion — .. 

1 





Provincial 

18,300 1 


18,306 


















































lERlGATION BRANCH. PUNJAB PBOVlljCE. 

office' 6i‘ ACfadUNTANT-GENERAL. • • 

ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921 - 22 . 

Bidhttai Canal Project. 

No. 3.— BKVENOE ACCOUNT FOB AND To END OF 1321-22. 



ItirEiiiAr. 


laPcniAt. 

Beceipts. 

Previous. 

• 1021-22. 

Total. 

CiiAnccs. 

Previous. 

1021-22. 

Total. 


Its. 

n.<i. 

Ba. 

1.— 3;XTENSlf)NS AND 
I3IPUOVE.\IUNTS. 

Bs. 

1 

Its. 

Bs. 

Oaonpicn' ^atos , , 

l,U,20,4jC 

1,43,031 

1,15,70,070 

1. — fad Worts . ■ 

34,000 

• • 

84,009 

• 




Cnnai end Brnnebes 

1,92,029 

2,009 

1,94,008 

Ovn'd^’ tnfca 

4C 

... 

40 

3. — Dintnbulanen 

4. — Dr.Unni;n and Protective 

Work.". 

1,03,204 

608 

16,945 

1,19,209 

DOS 

Ealos of irator .. 

4S.883 

012 

40,431 

Total I 

3,20,810 

18,614 

3,48,724 



(2).— ATAINTENANCE AND 
KEl'AlllS. 


1 


Bseoipts from Flnntationi , . 

1S,02S 

2,400 

17,431 

1. — Head Worts .. 

2. — Jlain Canal end Branches 

3,77,095 

10,48,180 

12,378 

43,737 

3,89,471 

10,91,917 





3.— DIalributnries 

5,00,324 

32,701 

0,32,026 

Bocoipto from otfaor CodbI 
jiTodnco. 

12,07fi 

07 

12,142 

Total I. B. 

20.24,509 

88,814 

21,13,413 





(3).-CO.MrEKSATION .. 

013 

082 

1,505 

Bent of boildingB ... 

21,882 

1 

3 

1 

2I,88f. 

(4)— ESTABtlSIlMExT. 

5. General Establishment 
including DJicctlon and 
AccouBI. 

11,16,783 

G0,0j3 

11,70,736 

Filiti .. 

0,3<S 

00 

8,435 

0. Beventio Eslablishmont . . 

7.G4.U00 

1 

20,813 

7,76,713 




1 

Tot,il 

Il>,7U b.y3 

1 

81,760 

19,62,449 

AfiBCcMnnoaoB end other 
Be'ccipts. 

22,212 

1,49.3 

23,735 

1 

(.7).— roots AND ri,AKT 

1. — -Scicntifip Instriiincnts and 

DrnwinR Matetiols. 

2. — Plant nnd ofnebinety ... 




Deduct Befusde 


•«* 

... 

3. — ^Tools . . 

4. — Nnvientinn Plant 

0. — Camp Equipnun 

0 .—].ive Stock 

1 

1 

> 01,401 


02,024 

Total 

1,1G.S2,»70 

1,48.202 

1,17,01,181 

, ' leiSO 

// 

r 



8. — UcpniiR and Carriogo .. 

j 



ShftTO of L&nd Revonue coIIdcI- 
cdiQtbo Civil DcpArtzocnt. 

22,21,707 

80,203 

23,08,03(1 

Vt.—Miacelioncous 

J 






Tolol 

01,404 

1,130 

02,024 

Intorcst on salp.prncicdo on 
TTOBto lands benefited. 

4,GS,U3 

30,608 

4,00.701 

Dnfnct RECOVEBIES ON 
BEVKNUE ACCOUNT. 

•• 

263 

263 





REFUNDS OF REVENUE. 

2,410 

•• 

2,410 








44,80,902 

2,74,803 

Total 

* 20,70,010 

1,21,821 

27,08,731 

Indirccl Chergc.s dcbitablo to 
ttoronue Account os Per 

2,Oa,lS0 

12,CS3 





Account No. 5. 

Total Olmrgrfl «• 

46.52,080 

2,03,7.10 

47,65,82.7 

Total n_ccelpt8 ‘ 

li42, 20,880 

2,70,C23 

1.44,80,012 

Bslnnec, Not Bo^’cnuo ' - . 

00,77,800, 

00,287 

97,44,087 


t 



GllAKD TOT.tti .. 

l.<12,29,880| 

2,70,023 

1,44,99,013 


{fl} Inoludos Bb. 4fili on oocount of foos foro^^fontlon of Bovonno. '* 

tf 
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IRRIGATION BRANCH. PUNJAB PROVINCE. 

OFEICE OF ACCOUNTANT-GENERAL. 

ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 

Sidhnai Canal Project. 


No. i — 

-REVENUE ACCOUNT FOR AND TO END OF 1921-22. 



Amotmt. 


Amount. 

: 

Rs. 

Rs. 

j 

Bs. 

Total Interest charges to end of 1020-21 


15,01,707 

Net Revenue realized to end of 1920-21 

00,77,800 

Total outlay up to 31st Alarch 1017 

Total outlay up to Slst March 1031 

Adi half outlay during 1921.22 

' 12,95,205 
—2,282 
—1,331 


„ „ „ dating 1021-22 

00,207 

Total 

—3,073 




Interest at 3'32S3 % on Rs. 13,0S,SC5 . . 
Interest at 6'103S on Rs. 3,309 


43,070 

—224 


.t. 

Total 

1 


i 


Balance BcTcnuo after defreying interest charges 

81,00,634 



Total 

1 

97,44,067 

Total 

97.44,087 


No. S. — ACCOUNT OF INDIRECT CHARGES FOR AND TO END OF 1C20-21. 


FAcnouLans, 

Previous. 

1920-21. 

Tot&L 

CAfriAL — 

Cipitalization of abatement of Land Bevenuo .. ,. .. ,, 

Leave and Pension Allowances .. >. ,, .. 

Andil and Accounts Establishment •• .. •• 

Total 

BETOKtrE— 

Gipitalization of abatement of Land Rovenuo .. ,, .. 

Leave and Pension Allowances .. -. .. >, 

Audit and Accounts ., ,, •• >. .. •• .. 

Total 

Graud Total 

Bs. 

3,328 

30,017 

Rs. 

51 

13 

Bs. 

3,328 

37,001 

13 

40,275 

07 

40,312 

285 

2,01,895 

11,009 

1,084, 

286 

2,73,494 

1,081 

2,62,180 

12,053 

2,7-1,803 

3,02,455 

12,760 

3,16,206 


No 0 — ST.VTEMENT COMPARING CHARGES Jq DATE WITH SANCTIONED ESTIMATE. 


Pahtioolaus. 

AoAIEST closed Sa>'CTIO.i'3. 

Cunr.EET Saectioes. 

Total 

■ 


Expenditure 
against 
Construction 
' Estimate. 

1 

Expendi- 
ture against 
open canal 
sanciions. 

Total. 

Charges 
to date. 

Amount 

of 

S'lnctioncd 

i:>timDlc. 

Unspent 

Balance 

of 

Estimate 

charges to 
late against 
old ond 
Current 
sanciions. 

Remaokb. 


Dibsct CEAnons— 

Bs. 

Bs. 

Bs. 

Bs. 

Rs. 

Bs. 

Rs. 1 



Works ,« .. 

7,01,204 

2,40,344 

9,47,648 

714 

3,052 

3,238 

0,48,202 

Secy. I. B. 

Rs. 

Eitablishmont . • 

2,01,803 

mm. 



857 

857 

2,01.904 

38,001 

01180 
Nr — 


Tools and Plant 

22,253 

15,811 


GO 

69 

lO-lO-ID 

W.I. 


' 1 

Suspense Balftaco • • 



1 

• • 1 

30,135 

.• 

—39,130 

39,13.7 

3249 

3,009 

Total 

0,28.269 

3,22,316 

12,00,570 

39,840 

4,808 

—34,981 

12,00,426 

16.12.20 

4,808 

/,:«( Receipts on Capital Account 

224 


221 ' 

-- 

•• 


224 



Net Total 

9 2S,u3G 

3,22,316 

12,60 .852 

39,840 

4,868 

—31,981 

12,00,201 



lEDinECI Chabqes— 



i 

■■■ 





' 

C«»p!taUzed abatcm&nt of Lind 
Kovonuc. 1 

2,994 

334 

3,328 

m 

•• 


3,328 



Leave and Pension Allow.anccs 

28,670 

84,025 

37,001 

H 

.. 

.. 

37,091 



Audit and Aoeonnta Establish- 

•• 

13 

13 

9 

.. 

-- 

' 13 



Total . • 

31,070 

8,772 

40,342 



- 

40,342 



Gbakd Total 

9,69,001 

f 




■ 4,808 

-34,981 





- v-kVTMuvirTTUiir »*t i%i I5?I7^9r 
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JSmGATION BBANCH. 

■'OBFICB OF ACCOUNTAKT-GENEKAL. 

ADMINISTRATIYE accounts fob the year 1921-22. 

• t 

Iio'wor Jholum Canal Project. 

•So. S.— GAPIT.U. ACCOUNT POIl ANO TO EN’T* 01' '0-1-22- 


■Hs^Ts or Aecooirr. 


PUNJAB PROVINCE. 


I.-\VO?.KS. 


I -ilr.AoVror-’:'!— 


/S-rFrUmiinry r.SF<ntca 
J}.— I.mfl •• “ 

—Works •• 

S . — Biiilaings ■- "* 

0.— JIi"fllanco(H •• •* 

^._Maint<nc.nCD - 


TOTAt, 


C.—Kait; Casat. Asm nnASonia-- 

/.-Po'VitainBry Expcnsss 

U.— LbiiJ •• ** ^ 

j tl.r.'oilEtors 

;B.— Fa'In onil WHni 

Olkor Cro«’ Drjlr.fiSf Workn 

HfiOgrs ' 

{]. — lI'capM •* 

Mi'.'a - 

U.iil'linffi .. 

Earthwork « — 

1/.— Planlal’nns .. 

/), Mi'wallar''®'*® .. — 

j>,—MoSatunaqeo .. — ~ 


a— TJwTiimuTAr.irj— 

^I’rolimlnary ErpnniM .. 

ji . — liSml •• '• 

C.— Wnrlffl •* 

, h , — EicLliwotU .. ” 

0 , — Miasatlaitonnn .. •• 

jp,— M-iintottaaco ^ — 


Total 


Total 
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IRRIGATION BRANCH. PUNJAB PROYINCE. ,v 

OPPlCaS OF ACCOUNTANT-GENERAL. 

ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 

Lower Jhelam Canal Project. 

Xo. a— OAPITAI, ACCOCKT FOR ASD TO OD OP 1021-22. 


Ebids of Aocoobt. 

A 

SiBEOT CnincES. 

llzpenditQre 

ftgamfit 

closed 

estimates. 

Coat of 
conatraetlwr 
B3 noar 

eetimated. 

Pio'rioEa. 

ImperiaL 

1021-22. 

Total. 



Ra. 

Rs. 

Ba. 

Rs. 

Ba 

XonetonttoeV ... 

•* 

•• 

51 

Cl 


• 

WotneonncB .. .. 

•• 

— 

_21«10 

—21,240 



I.— DbUSAOE BSD PEOMCnTl WOBK 8 — 







A.— PteUminaiy EFpenies .. .. 


21,350 

•• 

21,350 


• 

Land; .. .. .. 

- 

13,038 

•• 

13,038 



C.— WotU .. .. ,. 

.. 

2,881 

1 

•• 

2,881 

. 


EaTtbiroTk .. ... .. 

• • 

62,333 

• • 

02,353 



0.— Uuccllaneona ... .. .. 

• • 

1,700 

•• 

1,750 



Totu 


01.830 

• • 

91,090 



TOFiLl— WORKS 


1,36,33,018 

3,60,072 

1,39,0(,6SU 

1.27,70.738 

1,18,61,4iT 

n.— ESTABLISHMENT. 







E.-^i)tBxeTioB iiro AccomiTa 


1 

a 




6.— ExcotmTii .. .. 


( 0 ) 







y 25,22,551 

1,31,277 

20.53,831 



T,— Minioai. 

- 

I 





S,— SkoulBobtet .. 


J 





Totxl 

- 

2o2i554 

1,31,27. 

2l>,ul,8,)l 

26,63.8^ 

31,0J,60r 

ni-TOOLS AND PLANT. 


. 





2 — NlTlOi.TIO'n PtallT 







12 — MtsonxABEona _. 


> 3,ro,232 

21,I5D 

4,10,501 



13.— Refaibs ABD CaBBiaoa 


1 





Total. 

- 

3,S3,232 

21,159 

4,10,391 

4,10,39r 

4,41,420 

V.— SUSPENSE ACCOUNT. 







It.— Stock .. 

-< 

' 1,10,102 

03,529 

4,70,711 



15 — Stooe Pdecbases 

- 

—0,210 

CO 

—9,189 



lA— illSCELLABEOna Aetaboes. .. 

— 

4,630 

-4,283 

250 



18.— LoBSOB ST0BE3 ., .. 



14,308 

14,308 



WOBBSnOF SV3PEBSB .. 

- 


-12110 ' 

—1,310 



Total 

- 

1,11,472 

72,331 

4,83,80(1 



GRAND T0r.VL 

- 

IrOd^oQ^STG 

5,05,712 

1,75,42,018 

i,ss,io,9(;o 

1,63,97,635 

r.— ms RECEIPTS ON CAPITAL ACCOUNT 

•• 

02,009 


02,040 

02,000 

02,009 

Net Total 


1,08,01,207 

0,83,742 

1,7I,9D,0’9 


1>63,31,025 

AEPOrUTMENT. 

1 




HI 


■iO.— iBBtOAnOB WOBKB 

i 


0.33,712 

1,74,80,000 




■iO.—lBiitaAnos WoiKB 
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IRRIGATION BRANCH. ' 

OFFICE OF ACCOUNTANT-GENEKAI.;' 


iTiNJAB PROVINCE. 


ADMINISTRATIVE ACCOUNTS FOB THE YEAR 1921-22. 
Iiowor Jhelum Caoal Project. 


Uo. 3.— EEVENOE ACCOUNT FOR AND TO END OF I WI-Slf. 



lurCBIAI..- 



lufjSRlAL- 


Ssoutrei- 

■ 



CnAMSS. 

PtSvlOUI. 


Total; 


Rs. 

Ss. 

Hi. 

1.— r;\Tf;NF:oN=: and 

Bs. 

Bs. 

Bi. 

OaQupiorft* vaIos 

3,70,82.167 

27,93.421 

3,05.73.501 

lUl'KOVEUUNrS. 








I. llt'.n WOBM *• 

6, cats 16 

1,30,313 

6,06,862' 

Balsa of nrster •> 

l,Ct,393 

12,830 

1,06.92* 

2. Maiv Cahai, *j;» 

2,02,410 

23,060 

2,SG,SG6' 


BRAljrKE.'l. 






30 


3. DisiaincTtsits •• 

3,21,134- 

63,301 

3,8i,44l 

Bnp(>lF of towBi .. 

F,i8i 

P.6H 

4. DraiKack Pro- 

11,843 

410 

12,263 





ffA<lirC H'ORCJ. 




' ^ceotpti (rom PJaDtatiou ... 

C('.CS7 

10.770 

3 

Tciai, 1 .. 

11,65,318 

£,2<],010 

13,70,928 




".-UAI-NTENANCn AND 








UPl'AUlS. 




'.ipta from otiior Canal 
oduca, , 

13,26e 

«3 

13,331 

1. nSAPWoSES .- 

6,08,096 

32,0es 

10,00,181 





J. Sf*.|S CK^Kt IHP 

24,78,221 

1 1.01,818 

26,50,730’ 





Bra»culs, 




(sr potrcc .. 

I,S7.«4 

86.403 

S,93.0;7' 

3. Dj7T8l8PTAntE7 .. 

22,14,362 

1.07,108 

I 23,21.458' 

■ .4 of Buildinga • . 

1.18,674' 

\ 

7,713 

1.20,287 

4. DltAlKAOlt aKD Pbo- 
TSCTivs Wonua. 

. 76,000 

1.857 

81,763 


1 

t 

m 

16,123 

»• 

TOTAt. 3 . . 

07,40,674 

3,29,647 

00,03,121 

•• 

14,333 

1 

3.-f0HPrNSATI0K 

0,6.0 

187 

6,077 





4 -EdTAlil-lSUlll NT 

6.— tlUrCTlOK M-U Al- 

C.5C.ST 

W 

C6,I3,6P3 

3,97,059 

43,11,244- 

^ 'oHAneotiii and otlicr 

1.<S,37I 

C.5D9 

1.34.9*0 

6. — KxrcA’TiVi; UfTAtiiBn- 




rcipti. . , 

fticl Kofundi «, 

29G 

29-3 

• Ui:NT. ! 

7<-*MSDtC''A& ^0. 

. 








7A.— Rr.vr.HUT’. do. 

33,40,795 

3,62,356 

?, 7.38, 150 

• 

"'otal ,, 

3.70,42,723 

2S,68rl0I 

4,08,30,829 

Tot't. 2 

72,C9.:»>7 

7 90,115 

80,40,392 



ft— roou AND PLANT.. 







1 

1.— BCirMii la’ l-vsiRu- 





, * 


i 

AirsTj Avn Dr-avtiko 
I fArcRMi.’’. 







J 

2. I‘t »?jT aSd ilACiiiKrny 
S, Toous 

2,4 1,1 CO 

30,030 

.146 

'3liar» of Land TCcrsnoo 

|,n«,07,3»l 

18,10,031 

1,70,18,032 

4, NaVIOATIOSI Pi, AST •• 




cnllnstsd in tbs Civil .De- 
partment- 

S . 

7M(I6 

10,82.005 

6. fASiv UluirAOU 

C. liivi: Stock ■ • 

7. Drrrx rOnviTonJ! 

8. MiieBLt,.\sr(jTi.'' .. 

0. RcrAiits ASP C.vr.RiAOJ: 



, 


n» 

, t'ereet on i\ale-procsodi of 
•ruts Uadi. 

10,06,873 

Totas • . 

2.4I,IUU 

30.031! 

2,71,210 





0.— BBKUKD.5 OF BE- 

11,03 

: — 

11,084 


« 



VliNUE. 


—I, on 

— 1,G81 


( 



Dt*»-t-BEUOVKRlB.‘? ON 
BEVENUE ACO lUNTS 

•• 





MI.M.OtS 


l,f>7,f 3,410 





TuT.Al. 

i:i,t8,7tG 





Iiidiroct chardoa dcl)itAl)li' 

10,17,214 

1,10,(33 

11,34,C47 





to BiVcntn Account, as jur 









Aco.iunt No. 6. 




Tote! .. 

1.03,04,204 

16,01,720 

1,80,96,000 

TOiai. CtiAitacs 

1,61,31,851 

11,05,599 

1,69,17,450 





0 nft!aac& Net Uc'vAilUo 

.'1,30,16(13.1 

i 20,04,22 

( 4,:0,0B,3G3 

Torai. Ifscctrm . . 

O.lO.dC.fl'i: 

44,76,957 

j 6,89,20,319 

OB \KD TOTAL ., 

TS. 

6,44,40.092 

j 41,70,82 

:7 C,R0,2ll,£I0 


(e) Exbludai ihtro of Accounts EiloUlsUmcat from 1012-13 to 1017.1S. 
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PUNJAB PRO'\UNCB. 


UPFICE OF ACCGUNTANT-GBNERAIi, 

ADMINISTRATIVE ACCOUNTS FOE THE YEaR IvrJi 1322, 

\ * , 


Lower Jbolum Canal Project 

Ho. 4.— INTEREST ACCOUNT FOR AND TO END OF 1C21.22. 



1 Aminat. 

i 

Amount. 

Rs. 

1 


Rs. 

■TVital Interest eliergo to end of 1920-Sl . . 

1.0S,2r,Sfi3 

Xitt ^CTonuc realized to end of 1020*21 ». . . 

3,90,15, 13f 

Do, for the year 1021-:S 


,, „ „ during 1921-2.3 

'1 

29,94,221 

; \ 

7otal obtlay Id end of 8Ut March 1917 . . 1,59,43,447 

Totsl outlay from Ut April, 1917 to 31st 13,00,820 
March 192 1, 

Adi 1 outlay during 19:0.21 2.92,^71 ' 

1 



Interest at 3'.1252%on Rs. 1.03,43,447 

5,16,331 1 

' 


Do. at GT03S ‘/f on R:. 19,43, C9t 

Total ,. 

1,00,3:3 

1,12,41,454 



Balance Revenuo after defraj'ing interest charges 

3,07,6 i,S93 



Total ,. 

4,23,09,333 j 

Total .f 

4, 20,09, Sr/ 


No. C-ACCOU.NT OF INDIRECT CHARGES FOR AND TO END OF 10:1-22. 


« * h ' 

Particulars. 

Proviotis. 

1921-22. 

Total. 

. 

Rs, 

Rs. 

Rs. 

.C^artTAi,— 

Capitaliaaticn c! shatcn'rr.t of Ecnd Fcvcni.a .. 

63,050 


83,060 

Louro and Pension Allan anccs ,. .. .. 

' <3 

3,53,150 

IS, BS4 

6,72,043 

Audit and Accounts Charges ,, .. .. 

3,010 

3.010 

Total 

4,30,209 

22,194 

! 

4,56,703 

amiTTra— 

/Capitalization of abatemrnt cf Ljind Borenoo 

600 


900 

Leave and Pension Allowances .. .. .. .. ,, 

^ndit and Accounts Charges .. .. .. 

10,19,311 

1,11,356 

6.467 

11,27,580 

5,467 

(Total 

10.17,214 

. 1,16,833 

11,34,047 




• fi 

OnaifD Toriir 

14,63,423 

1,39,327 

16,92.760 
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ireigationbbaitoh. 


OmOE OF aoooun: 

ADMINISTRATIVI] ACCOUNTS 
Iiower Jhelum 

No. 0.— STATEMESr COMPABING CHABGE8 


. 



> 

CnABoivi against oiosrn sakctiosp. 

Pabsiouiar 9. 



Eipenditiitr 
against Can* 
stniDtlon EsU- 
llAto. 

Expedilnn 
against open 
oanal annctloni. 

Total. 




Hi. 

Bi. 

Ri. 

DiKEOT CUAUOEl. 





» 

AVorka .. .. .. .. 

• • • • 

•• 

1.56.T4.40S 

1,02,245 

1,27,70,738 

rii9kbIiihm«Dt M M 

• 


. 21, 03, ess 

4.02,»TS 

1 

20,63,831 * 





r 

t 

Tools And FIaqI m m •• 

• 

* • 

»• 


47,435 

4,10,301 

Niupoiiis Bkitnes .m ^ ^ 

- 

•• 

•>• 

• • 

M 


ToM 

• • 

1,62,28,307 

C,IS,6&3 

1,63,40,000 

• 

Xev Iloe«Ipt«OBOtpi(BlAeooant .. 

»• •• 


* 

62, COO 

.. 

02,000 


Npt Total* 

•• 

1,61,05,003 

0,12,65.7 

1,67,78,351 

* 

/ 


Carried over 

•• 

l,i>l,0S,00S 

IIIIIIIIIIIIIIQ^^ 

l,.’i7,78.361 \ 

: 


(a) Completion SohoJuIu ti.t(ii!tionrd iu Srcn. lury of State's despatch No. I\ \V. -S ■ dated thn 5th rehttiory 1020, for a total asaonnt 
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TANT-GENEBAL. 

FOR THE OAR 1921-22. 

Canal Frojeot.' 

TO DATE WITH SANCTIONED ESTIMATE. 


OtTBBEBT BAKOTIOKS. 


■ 

1 

Amonntof 

Sanctioned 

Estimate. 

Unspent 
Balance ol 
Estimate. 

Total 
ehargcB to 
date againat 
old and 
ennent 
sanctions. 

B>. 

Kb. 

Ka. 

Ks. 

,^2,17,852 

20,74.079 

6.60,827 

1,39,04.690 



. 


1 

4,00,807 

4,00,807 

20,63,831 

* • • 

31,021) 

31,020 

4,10,301 

4,83,800 


— f,63,80G 

4,83,800 

17,01,008 

20,60, G7S 

8,01.017 

1,70,42,018 

f 

1 


•• 

02,000 

I7,0'l,058 

20,00,070 

8,01,017 

1,74,80,005' 

17,01, OSS 

1 / 

20,00,070 

8,04,017 

1,74,80,009 


blUIi.BCS. 


Sceretai 7 ’e 

Ko. 

1742 W. I , dated lltb May 1918 . . 


Ba. 

43,011 


•t 

1100 

„ Otb April 1018 .. 


10,023 

•» 

•t 

1723 

„ lOtb May 1018 .. 


8,192 

»* 

tf 

OCl 

„ 22nd May 1918 .. 


35,700 


t» 

corn 

„ 20th August 1018 . , 


0,846 


•* 

1030 „ 

„ 3rd September 1018 


28,207 

«• 

ft 

llSl „ 

„ 10th September 1018 


23,440 


tt 

2.752 

„ 21et November 1018 


8,813 

Onrt ofXiidiA 

t* 

3121, dated Otb December 1018 ., 


3,00,730 

Scerotftry*® 

tt 

S07 „ Gfli .Tilly IDIO 


•e 8,170 

•• 

tt 

1010 „ 22nd March 1019 


0,088 

•• 

•• 

1017 

»> 4 * 


40,044 

»• 

It 

073 „ 4tli October 1917 


1,047 

•• 

If 

2031 „ 13th November 1017 


2,432 

_ ti 

It 

578- W. I., dated lllb February lOIfi „ 


2.207 

Govt, of India 

„ 

S3I, dated 22nd February 1010 


91,106 

Sceretnry'a 

ft 

OISS-W, I., dated 2Ctb January 1019 . . 


32,292 

•» 

ft 

0873 „ 10th September 1019. 


10,285 

•• 

tt 

01167, dated Otb October 1910 


20,810 

1* 

It 

2(196 „ 20tli November 1010 


20,438 

•• 

t» 

2735 „ 20tb November 1010 


23,007 


It 

2757 „ 2l8t November 1010 


26,010 

«• 

ft 

2760 ., 

ff 4 • 


13,000 

a* 

II 

2703 „ 

19 4 • 


12,037 

», 

II 

2706 „ 

' • „ 


1,735 

1* 

II 

2707 .. 

ft • * 


13,102 


It 

589C W. I., dated 23rd Korember 1020 


21,472 

M 

II 

2006 „ „ 

|4 4 4 


3,455 

»» 

It 

2001 „ 

14 ft 


14,783 

»» 

ft 

2000 .. 

44 * 4 


7,70.5 

«» 

ft 

2003 ,. 

44 t t 


7,004 

• 4 

•t 

2808 

94 • • 


9,010 

44 

If 

2802 „ 



10,138 

• 4 

tf 

2829 „ 

ISth November 1020 


41,076 

44 

If 

610 „ 

let February 1021 . . 


3,107. 

fv 

»l 

952 ., 

IBlb Fcbrimiy 1921 . . 


40,022 

J4 

ff 

,, ,, ,, 

fl * • 


18,177 

.4 

tt 

1810 „ 

3rd Apiil 1021 


2,70,978 

»> 

ft 

2022 „ 

20th April 1021 


1,420 

ft 

ft 

2023 „ 

fl 4 • 


17,806 

4* 

It 

2211 ., 

nud May 1021 

' 

2,148 

ft 

tt 

0221 „ 

2nd Juno 1021 


2,009 

ff 

ft 

0177 „ 

22jid June 1021 


12,350 

tf 

tf 

0815 „ „ 

23rd July 1021 


8,170 

*» 

ff 

0550 „ „ 

4tb July 1021 „ 


1,80,021 

tf 

tt 

703 „ 

lOtb July 1021 


t,013 

• f 

If 

0020 „ 

nth August 1021 


18,857 

ft 

If 

2225 

Snd May 1021 


3.703 

tt 

It 

089 „ 

2]Bt May 1921 


3,698 

tt 

If 

3110 „ 

8th November 1021 ., 


4,840 

f» 

ft 

300 „ 

30tb January 1 922 . , 


1,418 

• f 

ff 

018 ,, ,, 

17th May 1021 


2,009 

tv 

ft 

2215 „ 

2nd May 1021 ,, 


5,000 

fv 

•1 

2221 „ 

2ndMaylD21 


12,842 

•V 

tf 

2213 

4| a a 


3,242 

vt 

If 

024 

41 t 4 


3,203 

If 

fl 

2217 „ 

II *4 


8,014 

tl 

»* 

OOl „ 1, 

20lb May 1021 


12,735 

•v 

tt 

010 

17tb May 1921 


0,108 

tt 

fl 

oor, , 

II • • 


14,483 

tt 

fl 

020 „ 

II • 4 


5,021 

ft 

tl 

020 ,. 

tl • 4 


0,131 

• 4 

•1 

2210 

2nd May 1021 


016 

* 

fl 

1272 „ 

2ud March 1022 


3,040 


\ 

• 

Carriad over 


10,14,050 


el Ita, 1,84,20,080, DircctCbBrgcB R*. 1,70,09,080 and Indlrool cbarjoi Bs. 4,01 .oOl . 
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. IRRIGATION BRANOH. 

OmOE OF AOOOUN 
ADMINISTRATIVE ACCOUNTS 
Lower Jhelam 

No. 0.— STATEMENT COMPARING CHARGES TO 


Partioci ini. 


lNtiin«rT CnifOM. 


CopRnnxrd abattniODl of lAod Rorvnuo 


Leare and Fenilon Allowance. 


Amdit and Acoonata Oharget . . 



Onano TotaI. 


1,55,65,410 


e,81,C36 1,02,37,064 






TANT-GENERAL. .PUNJAB PROVINCB. ■ 

EORTHE YEAR 1921-22, ' 

Cabal Project. 

DATE WITH SANCnONEn ESniUTE. 


CUEUK^T CkaroK?. 


Charges to 

Amonnh of 

date. 

Sanctioned 


Estimate. 

Bp. 

Es. 

17,01,038 

26,60,676 



Total 
charges to 
date against 
old and 



1.74,80,009 



IStougbt forward 


Gos-t. of Indio. 


3,72,013 Govt of India 
Seorotnry’a 



277] „ 

ft 

tt • • 


1,221 


2.813 „ 

It 

24th Noromber 1010 


30,732 

ff 

“SI." ,. 


« tt • • 


2,441 

*1 

2817 

,, 

tt • • 

, , 

0,470 


2810 „ 


ft > * 


10,100 


2,821 „ 


tt • • 


6,327 


282.8 „ 

ft 


,, 

1,379 

t» 

2825 „ 

„ 

ff 

,, 

12,204 


2827 „ 

>» 

tt • • 


0,161 


2S29 „ 


It • > 


6,330 


2S31 ,. 

If 

tt • • 


2,278 


2S33 ., 

»» 



1,870 


2836 „ 



»> 

3,286 


2837 „ 

M 



31,870 

>• 

2830 „ 

»* 


, , 

2,016 

tf 

2811 „ 


tt • » 


20,048 

ft 

2843 „ 




6,067 

ft 

2870 „ 


20th November 1010 


21,874! 

ft 

072, dated 

2nd Jannary 1020 . , 

• » 

2,037 

tf 

001. dated 

20lb December 1919 


40,076 


ti21 W.I. „ 

19tb July 1918 

. ,, 

8,070 

^f 

1472 

tf 

13tbApnI1020 


12,108 

ft 

9343 „ 

>1 

lUb June 1920 


78,703 

ft 

393 ,. 

tt 

2lBt June 1020 


1,212 

ft 

9362 

tt 

lOtb Juno 1920 


28,170 

ft 

0031 „ 

ft 

17tb July 1020 


3,464 

ft 

0849 „ 

tf 

,7 tb August 1020 

, , 

23,408 

it 

OI020 „ 

ft 

20th August 1020 . , 

• • 

0,978 

tf 

1010 „ 


lOtb September 1020 


0,602 

ft 

370 „ 

It 

2nd September 1020 

• t 

3,51,600 

ft 

01627 „ 

It 

I2tb October 1020 . . 

•e. 

6,616 ( 

tt 

1523 „ 

tt 

„ ‘ 


31,033 

If 

01626 „ 

It 

If • • 


6,335 

ff 

0243 „ 

It 

27th October 1020 • . 


0,320 

if 

2437 

ff 

tt •• 

,, 

24,844 

ft 

2141 

tt 

tf • • 

,, 

. 4,178 

ft 

2443 „ 

tt 

tf • • 


6,042 

ft 

2800 „ 

ff 

22nd NDTcmbotl020 


27,041 

ft 

304 - „ 

ft 

20th December 1010 


7,4387 


Bs. 

10,11,050 


Grand Totai, 


26,60,676 











IRRIGATION branch. 
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PUNJAB PROVINCE. 

/-■ 


OFFICE OF ACCOUNTANT-GENERAL. 
ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 


Indus InundatioD Canals Project. 

No. 2.— CAPITAL ACCOUNT FOR AND TO KND OK I92I-?2. 


< 



lliRiurr CiiAiioKS. 

Coat o{ C«U- 


t 

'' HrADS OP Accodst. 



ImjtrrhL 

struetion a.** 
ninr Cblimat- 
rd (ronstriJC- 
lion VM’i- 
male* t’losvd on 
m.Ht Mnrrhi 
IS!)1.) 

Exjirnditurc 
against closgd 
Estimnlr, 




ProrioiM. 

1921-22. 

ToUl. 




Ka. 

Rs. 

Ra. 

Ita. 

K*. 

I._WORKS. 




• 




Uinr Camal Asn Bp.AScncs. 





1 


1 

A.— Preliminary Exjw*” 


•• 

«,321 


9,321 



B . — Land .. 


•• 

03.103 


03,19.7 



D. — lX«j;uIatnts . . 

•* 


7:.20'i 

1 

77,205 

1 


J?. — Fails and M’cirs ' •• 

•• 

•• 

34,0Sfi 


34,000 

' 


P.— Ritret and Hill Torrent Worb 


•• 

402 


402 



0.— Bridges 

•• 

•• 

40,071 


10,071 



H.— Escipcs .. 

* • 

• • 

M,0.31 


14,031 



Buildings .. ;• 

•• 

• • 

l,4I>.0ii3 


1,40,053 

1 


li, — Karthirorl: .. 

« * 

•• 

13.02.092 


13.02,052 



1 

MiacoUaDOoua •• *• 

m • 

» 

• • 

24.GSS 


21,655 




Total 

•• 

17,62.432 

1 

17,62,432 



3.— DisTRiBrrtAitiES. 




i 

i 

i 

i 


A. — Preliminary ExpcnFcs. 


•• 

3,0S7 


3,057 



A— Land 

• » 

-• 

3S,1.77 


38,157 

1 



*« 

f 

0.— Work# 

«• 


7.00S7 ■ 


i 

70,057 








tl 1 



£. — Earthwork 

- 

— 

1,08,142 


1,55,142 



0.— Mieccllnneoas . . — 



8,B30 


8.530 




Total 


3,H,!)0!» 

• 

3,14,000 





irrigation BRANCH. - PUNJAB PROVINCE. 

‘ OFFICE OF ACCOUNTANT-GENERAL 

ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1020-21. 

Indus Inundation Canals Project. 

No. 2.— CAPITAL ACCOUNT FOR AND TO liND OP 1021-22. 




direct CiiAroES. 

CmsI of con. 
Ktniction ns 
rii,«<‘sti'niRUid 
(c ' .(is( n.ction 
l.>tiiiin(D 
> on 

;ilKt Mnicli 
I.‘'0I). 


or Accov.'.'t. 


Jhip:rtcU 

Rcih mlilnie 
( cluect! 
Ivstiii a(v. 



Pfevimw. 

11121.22. 

Tdtil). 

* 


i:^. 

JN. 


Rs, 

Bp, 

Dciistfli: ASD PcotrcTivc Wobk.s— 







iT. —BulMinpi 


'.'ii.i 

•• 

1 

1.013 



li,— E'lrlhworif «• 

•• 

n,ir.,ii7s 

V 

j 

3,43.078 



Towi. 

ToiaU 1.-1V011K.S 

.. 

;1.43,K‘»1 


3.44.i;9I 



-• 

21,2:5,0^- 

• • 

mm 

2».2:i,472 

24.22,032 

n.-nSTABLLSH>IKNT. 







■ 5.— -DmncrrtON A!«n Acoocnt<»i) .. 







■C.—Eseodtivs 

•• 

1 4,«8.452 

*• 

4.«i'S. ft)* 



'7,— Mcdioai. 


507 

•• 

.in: 



Toial 


4..'.».01I» 

• • 

4,ri!),ni!i 

4, 61), 328 

4, .50, 010 

n.— TOOI.S AND PLANT. 


■■ 

IjB 




'12.— 5ItsCEU.Asr.oos .. .. .. •• 

" 






'li.— UcpAiM Aso CAnniAor. 



D 



« 

Totae 


25,080 


2.5,n8'i 

25,102 

25,080 

IV.— aUSPENSF, ACCOU.NT. 







T4.»""^TOt3K 'f •* *■ 


32,nl0 

—1,311) 

.51,300 



13.— Stooit PoiionASEs 


1 

— ISf 

— IS3 

, 


30, — ^5IncBU,»snoos AnvA!«'0E.s .. 


IP.8 

13.8 

.3.50 



S18.— Losnos Sior.Es .. -y 

” 

t 





Totai. .. 

« * 

.W,R0!> 

—1,0.50 

51,153 



ORANO TOTAL 

« 

e9..38,K0 

— l.«.‘(I 

20,57,281 

20,07,002 

20,00,131 

V.— Lm RKOEIPTS ON CAPITAL ACOOU.VT .1 

• • 

— n,8Sl 

-- 

(13,881 

03.881 

03,8.81 

NctTotae 

« * 

28,05,0.30 , 

—1.03(1 

28,03,40.3 

28,41,021 

28,42,250 

.APPORTIONMENT, 







19.— InniOATtos IVonKs .. .. 

•• 

21.72.50 

\ 

— 

21.70.885 



S3.— M. W, NAViOATio.sMwrnitMi, . 


7.22..3i:l 


7,22,.5i:l 






- 


- 

* • 


(/i) Excliiilo'') ihftTc of Aoeiiunl"' F-'lnlilisliinonlftom 10I2.]0’lu 1917-18. 






































S'2 


Tas'ATioN brancti. 


PmjAB PROVINCE. 


OFFICE OF ACCOUNTANT-GENERAL. 
ADMlNlSTRAl'mS ACCOUNTS FOR THE YEAR 1921-22. 
Indus Inundation Canals Project. 

.Vo S — r.KVENCE ACCOVKT FOtl AKD TO n.\'D OF 1021-22. 



FrL'\ious. 1021-22. T-H.O. 



ImWIIAIi.. 


rrDTloui>. 1021-22. ToIrI. 



O'cnfirn’ rales .. 

Oirners" rates on Irri[!.itcU Imil 

tyes Ilf vratcr 

Snjiply of (own . . 

I!.'rri|ito of plan! atloc,'; . . 

Oort, sliarc of Dlionoi rrciUtec 


Receipts from oilier Cano' 
Frodoee. 


I.— EXTKXSIOVS jVND 
IMPIIOVEJIKSTS. 


2r.'i2,0JS 1,03,310 30,67.886 2 — Vnin Cannl nml Branches 

3. — Diitrilmtanes 

02.180 0 * ISO f. — ^Uminnee niul Proteelivc 

\YorIc.s. 


C.fl ICS 


ToIr la. 

2.— M.VIKTEKAKCE AKD 
REPAinS. 


B'. . Bs. Us. 

11.00,803 1,01.116 12.13,649 

78.230 1,8.70 80,080 

10,67,1.5,9 51,.114 11,08,672 


22,44,807 1 1,67.410 24,02,307 


Bent of Buildings 


UiscellaneoBS and other leceipls 


1,418 2. — Main Cannl and Branches 
3. — ^Distrihiitaries . . • 

1,60,391 7.;0 1,67,082 4.— Erainnge Works .. 

Total li B. 

12,01.172 i,,;5,S7.1 14,69.716 3 —COMPENSATION 

1— ESTABLISHMENT 
4.31S 5 — Tlircolton and Aceoniil .. 

6. — Ksi'cetive nstablishmcnt 
7 — M-tiie.al EUaMishinent . . 

7. \. — Revemie Estahliihiucnt 
7C —Plantation E-'t.ahli'hincnt 

Total 

6 .— Toms ANB plant. 


70,83, li79 

1.69,103 

72,42,202 

3,06,131 

22.633 

4,17,007 

11,20,46c 

77,200 

11,97,708 

85,08.7.70 1 

2,68,035 

88,67,604 


i- 2.32 !'2i> j 3 830 2.30.7.70 



2,33,802 

70,930 


45.99.869 .7,13,732 j 49,13.691 


Ontrihution of Silt CloArnnce 

Clearance Rates 


47.14,202 S.12.:03 PO.CO.UO 


4,18,931 


1. — SeientiEo iii.-trnnieiits and 

Brawinj lilaierial. 

2. — Pi.’nt f.nd Machinery 
3 — TooK 

4 — ^Nasication Finiit ., 


4,15,931 

o. — Camp Equipage 


12,79,03.7 


I2.7P.Ct-5 


(tharc of Land Roseimocelleet- 
cd in the Civil Dopartaieiit. 


interest on sale-precred.. of 
wasto lands bcncGtcU. 


64,12,741 .3,i2,;oS 67 2t9'9 


1.18, 78,711 , 3.10,753 1.21.95.499 


6. ’ — ^Li\o Stock .. 

7. — OClce Furniture 

8. — Kepaits and Carrinp. 

9. — On'ccl'ancaiii .. 

Total 

Bfjfc' recoveries ok RE- 
VENUE ACCOUNT. 

0.— REFUNDS OF REVEL 1 1- 


0,710 3,r.08* 


131 


1,18.78,701 


Total Rccri^rs 



62 7.— PROm AND LOSS .. 
Total 


Indirrct chnrpes dehitaWe to 
Revoune Account ns per 
Account No. 5 
Total Charges 


Balance Net Revenue .. 
1,89.20.500 j GR.«D TOTAL ..I 



1.66.29,887 ] 7,33,404 


7.51, 2J5 48.700 j ' 7,99,984 



1.52,01..502| 0,2s,n0S j 1,89,20,600 












































IRBiGATrON BSAtrCH. PUNJAB. PROVINOBi/ 

^ OPPIOE OF ACCOUNTANT-GENERAL. 


ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 

Indus Inundation Canals Project 

No. 4.— ACCOUNT OF INDinECT CHARGES FOE AND TO END OF 1921-22. 


— 

Ainoiint. 


Amount. 

Total Intgicst cbni^ca to end of 1020-21 

Rs. 1 

Its. 

24.32,01.7 

Net R.-vriiiie irnlucd to end of 1020-21 

Rs. 

20,10,400 

Total outlay to end of Olst Afarcli 1917 . . 

20,01,970 


during 1021-22 

-l.«3,WB. 

Total ontlayfrora lat April 1017toSlot 
Mansh 1021. 

itddbalf outlay during 1010-20 .. 

—0,017 

. —828 

1 


Ualanre net Interest charges . . 

0,71,742 

A 



1 


Interest at 3-3252 on Rt. 20.01,0*6 


, 06.496 

1 


^ Interest at 0-1038 % nn Rs. 7,745 


1 

1 -_47< 

t 


Total .. 


imiyQiiiii 

1 Total 

20,28,007 


No. B.— ACCOCNT OF INDIRf/T CltAROrs FOR AND TO END OF 1021-22. 


PAltTICrt-SHS 


1921-22. 

Total, 


Rs. 

Ra. 

Rs. 

OAftTAr.— 




OapitMiratien of abatement of land Bereoue .. .. ' .. ,. 

8,607 

•• 

8.007 

Leara and Tonsion Alloirances .. .. .. .. .. .. 

71,727 

•• 

71,727 

Total 

80,38.1 

•• 

80,384 

BavKirin:— 

■1 



Copitaliaatiiin of abatement of ILniid Bnrenn.- 


101 

27,034 

fyiare and rensi.in Allownnrca .. .. .. .. .. 



7,68.787 

Audit And ArOdiinis l^tAliliibtarnt •• •• •• 

H 

4,103 

4,163 

Total ,, 

7,r.i,2ir. 

48,760 

7,09,934 

CuAWit Total 

.S,.31..79n 

48,760 

8,80,368 


Ho. 6.— STATEMENT COMPARINIJ CHARGES TO DATE WITH SANCTIONED ESTIMATE. 


PARTICTTLAUf!, 

/ 

C'lrAl'Usna acairst OtOMnn ,‘i.vjiCTiose. 

Conr.CRT EA^-CTI0^'5. 

Total 
charges 
to dato 
against 
old and 
current 
Sanctions. 

RnilARKS. „ 


1 Afftinnt 
oj>fr» fftiiwl 
f(9nc<ioii. 

Total. 

B 

Aiunnnt 
p of 

. Sanctioned 
Eatiinatc. 

Unspent 

Balance 

-of 

Estimate, 

Dirtot CnABors— 

Works 

Establisliment 

Tools and I'liint 
Suspuiise Ralonue . . { 

Total \ ,. 

I7ees Rccoi]ils on Cnpilal 
, Account. 

Kiw Totai, . , 

TnotnEdi CirAiiai.s— 

CiipItRliiK.d obatnment 
- . of Limtl Revenue. 

' la-avo nnd Pensieu 
Alldwanccs. 

' Total 

Re. 

6.KI,CtS 

87,201 

670 

• t 

lU. 

17, ns, 384 
3,71,816 
24,410 

Rs. 

24,22,0.32 

4.60,010 

20,060 

Kii. 

r.V,ic3 

Mb 

Rs. 

1,440 

300 

.i.22 

-61,103 

Rs. 

24,22,032 

4,60,010 

2C.060 

-l-Gl.lCS 

Bb. 

W. I. 4,001 
———1771 
16-12-21 

ir. 1.622 

21.61,600 

29,00,131 

01,103 

1.771 

—40,382 

20,07,284 


, 

20 I 

03,8bl 

« • 

•• 



1 

0,87,070 

21, 64, .680 

28,42,250 , 

61,103 

1,771 

—49,3.82 

28,03,403 


■ 

' .•8,600 

02,00.1 

8,057 

' 71,727 

• a %«* 

•• 

... 62 

8,007 

71,727 

«s 

10,720 

60,(W.l 

80,381 


•• 

80,384 




„ .am , 

e.. . 


_2!*.7:i,7S7„ 

ess asAee^.. s 
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nSEIflA®IONBRAirOH. BONJAB PBOYmOBj 

OFPICE OF ACOODlJTANT-GENEBiAIi. 

■ ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 


Upper Chenab Canal Project. 

.Vo. 2.— CAWTAL ACCOUKTrOB ANV TO END OF 192ti22. 


Head* or Acoorar. 

Direct Charges. 

Cast of 
oons traction 
aanow 
(cati mated 
Constrnction 
Estimate 
closed on 

Slat March 
1917). 

Expenditure 
against clnscd 
Estimates. 

■ /myeWni. 

Ptovioua. 

1021^22. 

Total. 

I-WOBKa 



Ri. 

III. 

Ra. 

lU. 

Hr. 

t.— H ead Works— 








A . — Prchninsrj Exiwntcs . . 

•• 

•• 

8.28t 

•• 

,284 



S . — Land 

• • 

-• 

94.C15 

•• 

04,016 



0 . — WorLj 

.. 

•* 

«r.,IT,2i2 

0,009 

65,26,221 



X.— Bnildingi .. .. 

•• 

•• 

1.9l.')C0 

a a 

1,91,000 



0. — Mieccnancoui .. 

•* 

•• 

76.IC3 

a a 

75,163 



P . — Maintcnanee .. 


• • 

1,35,343 

a* 

1,35,343 



Q . — Louci o( Stock 

•< 

«• 

7.3f7 

•• 

7,317 



Total 

•• 

a a 

70,23,084 

9,009 

70,37,003 



IL— jlAtx Canal asd BoAsoncs— 








A.— Frcliminat^ ExpcoKi 

•• 

•• 

77,039 

* * 

77,030 ■ 

• 


S . — Land .. 

.. 

•• 

9,71,350 

-68 

9,71,782 



V, — Regulator! . . . . 

• • 

•• 

7,09,004 

•• 

7,09.004 

' 


£. — Falla and Weita . . 


•• 

0,60,027 

•• . 

9,60,027 

• 


F. (l)—OtherCran Droiosge Works 

.. 

•• 

22,74,688 

* a 

22,74,688 



<7.— Btidgca . . . . 


•• 

16,97,474 

116 

16,97,689 



iT.— iSalldinga .. .. 



9,03,400 

1,24,610 

10,88,409 



L . — Earthwork . . . , 


•• 

69,66,003 

• • 

69,65,003 



.V.— Flsatation 


* a 

68,000 

1,738 

70,044 

, 


D.— UieceUnneoni •• 

• • 


80,080 

••-3|000 

86,086 



P.— UaintoDonce .. 

fl t 

— 

• 3,20,677 


■ 3,20,077 



Ij , — ^Loitei of Stock 

• • 

•• 

12,374 

•• 

12,374 



Total 


•• 

1,40,00,418 

1,23,704 

1,61,14,122 



IXL — DisTRinTTAnlES— 








A.— Preliminary Expeniei 


• a 

1,43,760 

160 

' 1,43,049 



B . — ^Land . . 

• • 

«a 

6,61,202 

42,675 

7,03,877 



0 . — ^Works . . 

.. 

a • 

16,50,392 

32,360 

10,91,742 



L. — ^Eartliworl: . . , . 

• • 

a a 

10,42,871 

28,787 

' 19,71,658 


■ n 

O . — Jnsccllniieons . . ... 

• • 

• a 

17,045 

2,787 

10,832 



p.— Maintenance .. 

• a 

»a 

14;30S 

• a ' 

1 

14,308. 



Total 

« • 

•• 

44,38,587 

, 1,00,770 

46,45,386 


. 
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IRRIGATION BRANCH. PUNJAB PROVINCE. 

OFFICE OF ACCOUNTANT-GENERAL. 

ADMIJJISTRATIVE ACOOUNTS FOR THE YEAR 1921-22. 


TTpper Chenab Canal Project. 

No. 2— CAPITAL ACCOUNT KOR AND TO END OF 1021-22. 




Direct Ciiapoes, 

Coat of con. 
Btrnetion as 


HB19I or Aooovm. 


Iiaperiol. 

non estimated 
(Cmibtrurtion 
iistimate 

Expcnditnia 
against closed 



Vfcnous. 

IU2M:2. 

Tiilal. 

riovcd on 

Slat hlatoli 
191,7). 

Kstimates. 

IV,— DrAWAOE AUnFROTEOnVE WoBKB— 

A . — ^PKliminary Ez;pensea 


Ra. 

13,010 

Us. ■ 

662 

Us. 

14,472 

Rs. 

Ks. 

A— l.dnd 


l.Ot.tWl 

.. 

I,UI,IW1 



0 , — Works • . 

.. 

40,SI)0 

-• 

40,800 



£. — Earthwork 

>• 

lo.rtkooo 

-• 

10,46,060 

! 


0 - — ^M[scpllaiK>OB» .. 


IT,3S2 

-- 

17,382 



'V.—Water CoCRStSI— 

— Misrellaneoas . . 

" 


—01,804 

—01,804 



Total 

•• 

12.23,733 

502 

12,24,21)5 



Totsl I.— works 

.. 

2,70,81,722 

1,78,100 

2,78,5D,DIS 

2,81,60,728 

' 2,76,02,117 

II.-ESTABUSHMENT. 







Diroeliim and Arronnls .. 

ncreiitivo .. 

• 

Mntical ’ .. .. 

” 

1 (a) 

j- 44,10,001 


44,70,102 



Sji-cial Sorroy .. .. .. 

.. 

A2,673 


82,573 



Ilpecial liMd Survry 

•• 

110 

•• 

110 



Total 

- 

46,02,(574 

60,161 

' 46,62,836 

' 47,01,830 

46,62,335 

IV.-TOOM and’ PLANT. 


■■ 





1. Scicutifio Instrunaati nod drawing matorial 

• • 




• 


2. Plant nndJdaahiriei^ 

• * 






3. Tools' .. .. 

• • 






4. Nnrigntion Plant' .. 







5. Camp e^oipaga 

•• 

V 21,Sfl,402 

1,BOO 

21,88,208 



'C. IdvoStook .. 







7. onisc PoinitarB .. .. .. 






\ \ 

S, Repairs and Oattikgs 

U. 

Riilwny Plant and Rolling Stork < . 

- 




1 

J 

21. Miaoillancoua .. ,, ,, 

t 

• » 




t 


Total 

• • 

21,40,402 

1,800 

21,88,208 

21,98,600 

21.88,208 

V, -SUSPENSE ACCOUNT. 







1,— Punksats » ,, 

• » 

—3,171 


—8,205 



•« 

.. 

0,67,036 


0,08,102 



IIL— IltseeUanosat AtlTaneos .. ., 

• • 

3,600 

13,000 

17,660 



IV.— London Storos .... 

• • 

2,330 

—2335 

.7,731 



'• Total 

a 4 

0,02,267 

20,868 

0,83,126 



ORAND TOTAL .. 

-- 

.7,60,37,036 

2,61,026 

.7,62,84,080 

3,30,80,670 

34,24,410 

LESS RKOBIPIS'ON CAPITAL ACCOUNT 

• • 

6..-a.073. 

.3,100 

0,00,172 

0,00,172 

0,00,172 

' Not Total 

- appobtionmbnt 

SI (a)— Trriijatisn Works 

10, _ nntl Navigation . . 


3,43,76,072 

2,47,02.7 

3,40.23,008 

3,44,29,308 

3,36,88,988' 

" 

.7.12,07.112 

1,07.871 


3,46,10,037 

1,07,871 


f * 


( 0 ) Bharo ol Aeoounta EitabUglunentnx&luilrd Iron 1017-15 to 1917-lft. 




















































IRRIGATION' BRANCH, - ' . PUNJAB PROVINCE; 

OFFICE OF ACCOUNTANT-GENERAL. ' 

ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 


Upper Cbeaab Canal Project. 

No, 3. -REVENUE ACCOUNT FOR AND TO END OF 1921-28. 




[MriinuL. 


iMPEHlAt. 

Reosiks. 


Previous. 

1021.32. 

Total. 

CUaR6r.s. 

Previous. 

1921.22. 

Total. 






- 




Occupiets’ rates 

• * 

Ws. 

1,36,00,840 

Ri. 

30,30,432 

Rs. 

1,66,31,2/2 

(1)— EXTENSIONS AND 
IMPROVEMENTS. 

1. — Head Works . . 

Ifs. 

92,317 

Bs. 

6,892 

Bs. 

V 

99,209 






2. — Main Canal and Branches . . 

8,27,947 

51,893 

3,79,840 

Sales of water . . 

• • 

4 88s 

799 

S.681 

3. — Disf ribntarics 

76,894 

76.305 

1,62,199 






4.— Drainage and Protective 

Works. 

62,601 

30,833 

93,544 

Water supply of towns 


2,017 


2,017 

Total 

5.69,810 

1,64,073 

7,24,702 



(2).— MAINTENANCE AND 
REPAIRS. 









1.— Head Worts 

4,43,774 

78,330 

5,21,113 

Plintaiiaa 


4,307 

2,188 

6,495 

2. — Main Canal and Br.\nchC5 
* 

IC,6 1,895 

3,16,692 

10,78,187 






3.— Distributaries. 

15,65,422 

3,30,722 

10,03,144 






4 — Drainage Works 

1.63,028 

22,524 

1.85,551 

Other Canal Produce 

•• 

2,103 

15 

2.118 

7.— Losses OB Stock 

•• 

440 

440 






8 Compensation ... 

64,522 

01,543 

1,26,065 ^ 






Total 

38,07,640 

,10,169 

47,16,800 






IV. ESTABLISHMENT. 




Kent of biuldings 

• • 

49,f43 

8,397 

5830 

Direction and Account . . 

Executi\'c Establishment . . 

7 (0) 

5 10,22,742 

5,27,216 

26,859 

J 21,76,816 






Revenue do. 

19,67,407 

2,91,402 

22,08,809 

Flues 


13,672 

2,052 

1634 










Total (IV) 

35,90,140 

8.45, 476 

44.35,625 






TOOLS AND PLANT. 

m 



ISscellancous >. 


1,68,565 

12,785 

1,71,330 

L — Scientific Instruments and 
Draning Materials. 

2. — Plant and Machinery ... 


16,057 

1,03,472 

Total 


1,38.36,220 

30,56,648 

1,68.92,807 

12.— Miscellaneous 

^edttcl Refunds 



612 

612 

13. — Repairs and Carnage . . 

n 

% 



• ■ 

Total 

85,415 

18,057 

1.03,472 • 







8,017 



Net Total 

- 




L'ls BECOVEBIES ON RE- 

venue accounts. 

5,071 


Interest on ealc-procccds 
fvastc lands benefited. 


5,09,700 

1,42,048 

7,41,838 




Total 

81,41,040 

18,42,604 

99,83,64* 

Share of land revenue 

• . 

6,64,526 

37,4 7,i 00 

44,12,332 

Indirect charges debitabtc to 

6,03,120 

1,28,208 

6,31,328 

1 





Kvvenoe Account ns per Acccun 
Ro. 5« 



' ff 

Total 




61,54,170 

Total charges 

80,44,160 

19,70,812 

1,06,14,972 


i«*pUHf01U 


Baleiiicc NctKc\cnue 

64,56,385 

40,75,593 

1,14,31,483 



Total Receipts 


1,61,00.545 

i 09,45,910 

2,20.40,456 

Guakd Total 

1,51,00,545 

69.45.410 

2,20.4M65 

i 


(a) Adiustmcnt of Revenue E-tublisImcnt wronclj- charged against Executive Eslablishment- 

(b) ExcluiliuE sli.«e of Accounts Establishment from 1912-13 to 1917-18. 
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PUNJAB PROVINCE, 


OPEIOE oi ACCOUNTANT-GENERAL. - 
ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 


Upper Chenab Canal Project 

No. 4.— INTEREST ACCOUNT FOR AND TO END OF 1021-22. 




1 Aniotint. 

i 

i 

• 

Amount. 

- 

Re. 

Ri. 


Be. 

Total IntetCBt obnrges to end of 1920.21. . . 

1,30.67,406 

1,30,57,400 

Met rcviMiuo toali/od to and of 1020.21 

04,66,386 

Do. do. lortbeyenr 1021.22 



Di>. do. during 1921-22 

49,76,093 

Total outlay to end of 8lsl Marob 1017 

3,«,C1,637 

1 

' i 


Bivliinro tint interest ehriTgcB • . 

27,77,04* 

TotaYoutlay trom lat April lOK to 31d Match 1021 

14.316 


] 


Add half outlay duriiis 1921-22 

.. 1.23.9112 




Total 

1,38,308 




Inlero^t nl .1'3252 jiorecnt. on ll«. 3,1:1,01,637 

Ro. 

., 11,42,603 


• % 


Do. C*103S par ocnt. on R*. 1,38,308 . . 

.. 8,442 

11,61,036 

i 



Total 

l,42,0R,r>3l 

1 

Tiiliil 

1.42,08.631 


No. fi.— ACCOUNT OF INDIRECT CHARGES FOR AND TO END OF Ui21 


PajiTioniAiw. 

Frevioii-. 

1 

1 1021-22. 

1 

1 

.TTotal. 




Rt. 

1 

• Rs. 

Be. 

CAPITil.— 






Copitaliintion of nbatoinont.oI Land KoTonoo .. 

.. 

•• 

:),0r,,37.'i 

100 

3,00,476 

•> I/iavo nod Pension Allowatiocfi •• •• 

1 


•• 

o..31.r;io 

(a) 7,023 

—8,780 

6,30,067 

Audit and Aooount Obatgpi 

.. 

•• 

• • 

1,781 

1,781 


Total 


0,08,205 

118 

0,08,323 

Rtvr'rrn— 






CapUnlir.ntlon of alintemont of Land Rouenno 

•• •• 

-- 

,'•00 


600 




1 



I>>aT 0 'ftnd Pension Allowanecs 

• • • • 


5,02,020 

1,18,367 

C, 20,287 

Audit Aud OhnrgoB ' •• •• 

• • *• 

•• 


,0,841 

r. ».*« 


Total 

.. 

6.03.120 

1,28,203 

0,31,328 


(a) In til- la4t yonr’n aoconnls Ro. 4,303 woronhomi u pins intUnd oE minua, bcncc lliin viilr br.i b. 
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IBRI6ATI0N BRANCH. 

, OFHOE OF ACCOUNT ' 

ADMINISTRATIVE ACCOUNTS 
Upper Oheaab 

. ' No. 6.— STATEMENT COMPARING CHARGES TO 







CHAIIOIS AQAtnST CI/lSr.D SAKCnOHS. 1 

V. 

1 

PAntioiniABs. 




Expenditure 

against 

Construction 

Estimate. 

ExpcnditUK 
Against 
open canal 
sanctidna. 

Total. 






Rs. 

Rs. 

Rs. 


SlBECT CniBOBfla 







Works 

•• 


•• 

•• 

2,70,60,162 

—66,07.': 

2,76,03,117 

Establishment 

•• 

•• 

•• 

•• 

44,87,333 

65,502 

46,62,836 

Tools and Plant 





21,00,148 

—1,040 

21,88,208 






*- 



Saspenso Balance 

t 

.. 

•• 

•• 

•• 

•• 

• » 

*• 

$ 




Total 

” 

3,42,30,073 

• 

7,487 

3,42,44,160 

£us Receipts on Cajtital Account 

~ 

- 

•• 


6,60,805 

1,00,307 

0,00,172 




Net Total 

•• 

3,36,70,808 

—02,820 

3,36,83,088 


I.'roincaxCnAsaEB. 







Cspit ilizcd abatemont ot Land Rerenuo . . ,, 

•• 

•• 

•• 

3,60,050 

0,826 

3,00,476 

Laacc and Pension Allownnocs . . 

.. 


- 

•• 

8,20,897 

9,170 

6,30,007 

Account and Audit . . 

• • • • 

« 




1,781 

1,781 




Total 


0,00,547 

17,776 

0',gS,323/ 


* * 









Grabd Total 

•• 

3,40,57,365 

m 

MB 
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I" ant-geneeal. 

FOR THE YEAR 1921-22. 

'Canal Project. 

PATE miH SANCtlONED ESTIMATE. 


PUNJAB PROVINOE. 


CirnREHT Sakciiohs. 


Total ohnrgcB 
to date 

Amount of Unepciil ogainat old 

Sanctioned Balance and cunent 

Estimate. of Estimate. sanctions. 


1,29,816 2.78.60,012 


46,62,835 


21,88,208 1 •• 


8,83,126 I » 




No. Ill B, dated 26th Fchninrj' 1 021 
« 168.6 „ 30th Mnreh 1021 

.. 0681 „ IGth July 1018 
05,0, .. ,, t* " * 

„ 05,7 .. .. .. 

.. 2Si ,. 20th .Tamiary 1010 
.. 310 .. 2tth January mo 

n 124 ., Blh January 1010 
.. 122 „ *. „ 

.. 313 ,. 24th January 1010 

„ lOlB ,. 22nd Mareli 1010 

rt 1232W. I. dated 8lh April 1019 

,. 1234 „ „ ... . . •> 


.. 2574 .. 

.. 1003 ., 

.. 1106 ., 

.. 1067 „ 

„ 1702 „ 

fl, 2006 ., 

.. 2097 ., 

.. 2019 .. 

t. 38 „ 

» no „ 

tf 070 *, 

.. 1857 .. 

.. 2101 
075 ,. 
073 .. 
002 ,. 

„ 0360 8:357 
0471 W. I. 
,. 01166 „ 
f. 0386 ., 

„ 01470 „ 

„ 01472 „ 

„ 01468 „ 

.. 01474 ,. 

„ 01406 „ 

„ 01420 „ 

„ 01422 „ 

„ 01424 „ 

.. 01420 ., 

., 01418,.. 

., 01408 
„ 00410 „ 

„ 01412 „ 

„ 01414 ., 

„ 01406 
„ 01410 „ 

,. 01337 „ 

„ 01017 „ 

„ 01016 „ 

„ 01701 „ 

„ 01157 „ 

,, 1,150 
„ 3300 „ 

„ 3308 „ 

„ 3050 „ 

„ 1077 

„ 1003-1001 

,.10r>8-1060 
„ 1402 ., 

„ 1488 

., liOO 
„ 1082 „ 

.. 1470 „ 

1472 
.. 1002 


10th Oetnher 1919 
12th March 1920 
10th March 1020 
10th March 1020 
31at May 1020 
0th Novemlicr 1020 

IP *» •» 

25th .Toniiary 1021 
4th January 1021 
lUh .Tnnuory 1021 
10th .Tuly 1020 
fith April 1921 
29th April 1021 
20th May 1921 
*» •» 

23rd May 1021 
15tb Juno 1021 
2Itt June 1021 
lO'b Aupnit 1021 
20th .Tnnunry 1022 
Olh Beptember 1021 


7th September 1021 


6th September 1021 . 
2Iet September 1021 

l> * I* •* ' 

20tli Soptrrohfr 1021 
lOfh August 1021 . 

» fl It * 

4th November 1021 . 

loth December 1021. 
21 at EebruttO' 1022 . 
20th February 1022 . 
18th Febomrj’ 1022 . 
8th March 1022 


idth Slatch 1022 
7tli March 1022 

27th March 1022 
4lh January 1022 


Rb. 

1,401 
28,007 
4,632 
2,804 
3,993 
. 0,793 
18,358 
0,782 
1,484 

13.001 
6,776 

30,141 

2,03,200 

1,062 

1,418 

14,845 

2,224 

4,810 

3,201 

0,701 

6,200 

1,636 

1,801 

2,280 

6,701 

6,264 

10,701 

4,001 

3,963 

1,40,848 

0,066 

3,940 

12,708 

10,320 

12.002 

17,706 

0,774 ' 
12,243 
30,216 
17,131 
12,820 
17,256 
0,124 
13,260 
10,668 
14,625 
0,090 
.. 10,419 
0,476 
18,000 
6,028 
7,086 
3,083 
3,306 
2,390 
6,082 
20,358 
6,664 
27,465 
10,352 
6,654 
442 
8,101 
4,540 
8,312 
10,350 
2,360 
10,087 
43,316 

8,46,410 


10,30,020 
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IRRIGATION BRANCH. PUNJAB PROVINCE;. . 

OPEIOE OF TEE ACCOUNTANT-GENERAL. ^ 

ADJENISTRATIVE ACCOUNTS FOR THE YEAR 1921 - 22 . ■ 

„ Doab Canal Project. 

No.2.— OAEITAt. account FOR AND TO END OF 1921-22. 


Esuia or Aoooon. 


I.— WORKS. 

1.— Head Wobss— 

A— 'ProUmlnary Ezpeasoi 
A— 'Land 
0.— Works 
K . — Buildings 

O. — Misaellaneoos .. 

P. — Hsintansneo . . 

<i . — Losjos OB Stock 


Total 


2 , — Mam OakaIi akd Brakokes— 

A.— FreliiainaiF Expcueg . . 

S . — ^Land .. ,. 

A— Regalaton 
A— 'FoUi and Wclrj 
A— Biwr and Hill Torrent Works 
F (1).— Other Cross Dcainsgo Works 
(7.— Bridges 
H.— Escapes 
J.— MiUs 
S , — Buildings 
A. — Earthwork 
J/.— Plantations .. 

O. — Miscellaneous .. 

P, — Maintenance . . 

0,— lioaies on Stosk 


DisTBnn;rABiEs~ 

A . — ProUmlnaiy Expenses 
3 . — Land 
0. — Works 
A.— Earthwork 

O. — Miscellaneous .. 

P. — Maintenance .. 

4.— Dbawaob asd PnornrTtvn Vo 
A. — Preliminar/ . . 

3. — Land 
0, — Worke 
A.— Earthwork 
0.— MisceUaneens .. 


Total 


Total 


Total 

Total!— WORKS 

- 



DibeotCiiarqis. 

Cost of 

Expendiluie 
against closed 
Estimate.- 

imperial 

Construction 
as now 
estimated 

H 

1921-22. 

Total. 

- (Construction 
Estimate 
closed on 31s 
Match 1017). 


Be. 

Re. 

• Re. 

lie. 

Re. 

,, 

13, see 


13,860 


I 

•• 

2,2S.iaO 


2,26,100 



•• 

*7,G7,2Bt 

3,22! 

47,70,608 


I 

•• 

2,08,500 

3,283 

2.11,783 



•• 

2^382 


28,392 


' 

•• 

78,706 


78,790 



•• 

‘ 1,912 


1,912 


* 

•• 

63,23,862 

6,606 


miH 


.. 

1,39,107 





•• 

17.844 

- 





1,27,792 


1,27,702 

I 


• • 

4,18,863 


4,16,863 



a« 

071 


671 



• • 

4,64,086 

■ 

4,64,986 



• • 

4,70,962 


4,70,062 




03,686 


63,560 


, 

• • 

1,829 


1,829 



- 

14,42,231 

18,881 

14,01,112 



• • 

33,37,183 


•}s)rtSdylb^ 



- 

1,62,877 


1,62,877 



- 

83,310 


83,310 



- 

2,38,266 

—716 

2,37,639 



• • 

4,330 


• 4,330 



•• 

09,60,485 

18,106 

09,68,650 




1,08,786 

660 

1,09,430 



• 

1,81,412 

—83 

1,81,329 



• 

14,10,033 

43,689 

14,64,222 



• 

16,87,800 

46,061 

16,33,461 



. 

12,18,690 

-01,306 

11,66,294 

1 

\ 

• 

34,449 


34,449 ' 



46,30,770 

26,411 

45,68,181 




8,960 


8,960 


’ // 


67,970 


67,070 




4,014 


4,014 




44,306 


44,306 




13,429 

.,62 

13,401 




1,29,054 

62 

1,29,716 




1,69,43.761 

63,143 

1,09,00,90^ 

1,72,61,811 , 

1,72,31,680 



















.^IilRIGATIOy BRiUCE 


Cl 


PUNJAB PR OTIXCTT; 


OFFICE OF ACCOUXm^T-GENEJ.'AL. 
ADJIINISTRATIVE ACCOUNTS FOR 'J HE YEAH’ 1921-22. 

4 

Lower Bari Doab Canal Project. 


No. a.-CAPITAL AC-COfXT ron AND TO ESn OK liiai.aS. 


Unu)5or ArcoosT. 

DinrcT Caanors. 

Crt^l of ern- 
efnutom i\n 
•!<# 

Ptrr.l nn I?!*-! 
Maifh U»17) 

Esprnditiirr 
rp.inut dosed 
E-limatc. 

hnp/riaJ, 

Previoo**. 

1921-22. 

Total. 

f n.— ESTABLISHMENT. 

' 3. Direction anil Acfonnb 

0. Escculivc .. 

7, Spoeial Snrvoy 

\ Total 

III.— TOOLS AND PL.U\-T. 

1. Soientifle iMlnimcnf^ and Dtamng Stnfcnal'i 

a. TJnnt And Mncliintry 

3. Tools 

4. Navigation riant .. .. .. 

G. Camp Erjxipago 

G. LivoStucIc 

7. OiBoc Fnrnlturo .. 

f 

5. Bepaini and Carriage . . 

0. Miavcllancous .. .. ■< 

10. Rallwa}' Plant And Bolling Stock .. .. 

Tot.il 

Rs 

(o) 

j. 31.73, CSS 

B«. 

21,l4!l 

R<. 

31,01,837 

Bs. 

lU. 

31,73,6S8 

21,149 

31,04,837 

32,30,0.70 

31,03,001 

^ IDiASS-l 

! 

1 

1 

J 

1,078 

10/;4,302 

f 



19,53,224 

1,078 

19,01,302 

10,.7B,412 

10,04,302 

IV.— SUSPENSE ACCOUNT. 

14. Stook 

IG. Stock Purebages .. 

IG. StookSalcs 

17. HisccUancoua Advances .. 

'18. Xicndon Invoices .. .. 

19, London Slates .. .1'.. 

Total 

t 

6.43.103 

—22,:* 13 

0,70 

24.082 

1 

7,077 

—3,841 

3,020 

6,61,089 

—20,101 

050 

28,008 


t 4 

C,15,.'i22 

8,002 

0,53,084 



GRAND TOTAL 

2,27,16,195 

83,132 

2,27,09,027 

2,24,40,873 

2,23,79,010 

V.— iJM Rhocitts ON CariTAi Aocoinrr 

6.70,193 

30,102 

0,00,356 

0,00,356 

0,00,30.7 

, Net Total 

r 

2.21.40,002, 

53,270 

2,21,03,272 



APPOBTIONHENT. 

49.— irrigation Works .. ... „ 

43.— U. W. nad Navigation Imperial 

• 

2,10,72,481 

1.67,521 

• • 

63,270 

2,20,2,7,751 

V* 

2,17,13,091 


(o) iiioMes gbars oi Accoums x.$tsbuga>utiiviiom IVls-lu to 
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IRRIGATION BRANCH. RUNJAB PROVINCE^ 

OPFICB OF accountant-general. • 

ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 

Lower Bari Doab Canal Project. 

No. S — REVENUE ACUOONT FOR AND TO END OF 1021-22. 



iMTcniAL. 


IjircniAL, 

ReCejPiS. 




CiIAROkS. 





Previom. 

1021-22. 

Total. 


PrevioD). 

1021-22. 

Total. 

0 eeaplm' rates . . . . 

Ra. 

1,07,10.35! 

Rs. 

1 22,47,45: 

R". 

1 1.20.08,10 

(1).— nXTENSlOKS AND IM- 
PKOVEMENTB. 

1 

1* H*ftd Works 

Ke. 

04,47! 

R>. 

1 7,0S3 

Rs.' 

72,000 





3. Mnin CanAl and Brancfacs 

1,43,17] 

1 87,10! 

2,30,339. 




, 

3.. Diatributarfei ,, 

1.88,021 

[> 07,334 

2,50,203 

Paleiofwtier 

S3, OK 

22,83^ 

1 1,06,45; 

4. Drninneo and Protective 

[ Works, 

8,151 

9 1,331 

0,487 





Total (1) 

4.04,72! 

9 1,03,420 

6,08,149 





GRANT- I-V-AID 


4,436 

4,430 

Reeeip'ifrom ri.'ntAiioni 

21,286 

2.531 

23,81! 

(2).— MAINTENANCE AND 
ItEPAIRS. 

1. HendWoifca ,, 

S.OO.OOi 

1 80,010 

4»7 1,013 





2. Mnin Can'll and Branebrs • • 

13, 24, or 

ll.C.').70t 

r 3,14,223 

10,38,240 





3. Diitributariea .. 

2.04.76S 

14,00,400 

Reeeipti (rco other Canal 
: Prodnw. 

3,091 

20«C 

5,16! 

4. Drainage IVorka., 

p) -LOSSES l.N* STOCK .. 

1C,70( 

• » 

470 

736. 

17,243 

735 





(8).— COUPE.S*EATION 

• » 

118 

118 





Total (2) 

2B,CC.6P; 

i O,01,2i'0 

36,87,814 

Waler power .. 

3.022 

1,509 

4,531 

|4).— ESTABI.Isn.MENT, 

5. Diicctinn and .Arcounta 

1 (n) 

• < 1 






0. Exerulivo Eatalli hmenf . . 

1 14,07,486 

0,83,053 

:oab,13B 





7(a). Rcvenre do 

15,48,00: 

2,70.710 

18,27,782 

Rent a{ BnUdingt 

33,077 

13,082 

17,C-.t 

XOTAli 

20,66,(49 

0,00,372 

30,16,021 

(5).— TOOI.S AND PLANT. 








1. Scicnfine Instruments find 
Drowing Material. 

S. Plant and MacbioPrjr 




Flow 

0,955 

040 

7,0(4 

3. TooIa 

1 

1 



UieccIIar.eont .and olhsr Reee'plf 

2.52.3.3(1 

72,728 

3,25,004 

■i. Navigation Plant 

1». Camp Fqnipago.o ,, 

6. IJro Stuck 

7, Oilico Fnniiture,. 

33.4&7I 

I 38,498 

71,955 

DeJvrl Roland ot Ro\-rnt'o 


1,004 

1094 

8. Repaira and Carn'ago 

MuecIlaDCOvc 



1 





Tot^L ., 

33,457 

38,498 

71,055 





Total 

1,11,2.1,339 

23.G2.33£ 

1,3486,091 

0— REFUNDS OF REVENUE. 

7.— RFCOVERYON REVENUE 
ACCOUNTS. 

Total 

6,383 

1,760 

6,883 

1,700 

St>«To ot land Reveniio rollectcd 
in tlio Civil Dupnrtment. 




*• 

49,72,023 

1350,817 

(3,2B,84( 

02J)0,203 

18.60,106 

*81.62,3lS& 

IntoroBt on BA^Ooprocccdi of 
WAnte Iftnd bcncRtcd. 

20,50,309 

0,76,681 

27,32,0E0 

Indiitet CbargeA debitab^o to 
Bovenue Account bb per 
Account Nu. C. 

4,13,7771 

1,44,105 

6,67,072 








Total 

70,28,422 

20,32,498 

00,00.020 

TotAi, CiiAncm , . 

07,09,080 

20,00,390 

87,10,37 

Total RrCEnra . . i 

,81,61,701 

43,04.856 2 

,23,40,011 

Batonco, Net Ili*\onuc •• 

(SrAND TOTAL 

1.11,41,781 

1,81,61.701 

23,01,46(1 

« 4l.9i.S50 

1,33,3'0,241 

2,25,40,011 


10) Ji*oludui inato <J Accuuntg JiBtsb.isliin«ni Iniiu 1UJ2-I3 to lUlV-lb. 



lERIGATION BRANCH; 
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PUNJAB PROVINCE, 


OPPIOB OB AOCOUNTANP-GENBRALi 

i 

administrative accounts FOB THE YEAR 1921-22. 

« 

Lower Bari Doab Oanal Project. 

No, 4.— INTEREST ACCOUNT FOB AND TO END OF 192I-2S. 



Rs. 

Bs. 


Ba. 

Total Interest charges to end of 1020-21 • ■ 

•• 

69,64,170 

Not BeTcnuo leabzcdtucnd of 1020-21 

1,14,41,781 

„ „ tor tbo year 1021-22 •• 

*• 


„ M H during 1021-22.. 

23.04,480 

Total OQllajr to end of Uarcli 1017, Bi. 2,14|20,273 





7,12,267 @ 3-3232 %. 





Bs. 

7,12,267 




Oatley from lat Apnl 1017 to Uareh 1022 . . 7,72,009 





JOhi J outlay dating 1021-22 .. 26,636 

1 




Total .. 7,46,364 

4S,S67 




@ 0-1038 - 


7,67,824 


4 

Total 

• • 

77,12,000 



Boloaee Itareono after defraying intereat ebargea 

• « 

01,24,241 

• 


^ Total 

• « 

1,38,30,241 

Total 

1,38,30,241 


No. C.— ACCOUNT OP INDIRnCT CHARGES FOB AND TO END OP 1921-22. 


PABTioouna, 




PrauiouB. 

1021-22. 

Total. 






F 






Ba. 

Ba. 

Ba. 

CAFtTAr. —• 





t 


Capitalization of I,and Bovenao . , . . 

•r 

•• 


44,226 

\ 

44,226 

I/<>avo and ron«)nn Allotvancca 

•• 

•f 

P * 

4,33,378 

3,036 

43,410 

Auilit and Aocount Charge a 

•• 

•• 


-• 

631 

631 



Total 

t s 

• • 

4,77,600 

'' 3,600 

4,81,100 

BnFPUtn! — 







liiivo and Pension Allovan.'Pa ,. 

f 

• « 


4,13,777 

1,86,049 

6,40,420 

Audit'and Account Olintgoa . . ' ,. .. 


M 

« • 

« « 

8,640 

8,640 

- 


e» 

*^olal 

•• 

4,13,777 

1.44,105 

6,67,072 


r 















IBRIGATrON BRANCH. 


OFPICE OP ACCOUN 
ADmNISTRATIVE ACCOUNTS 

No. 0.— STATEMENT COMPARING CHARGES 



OnanoEs aoaikst closed sakctiom 

PASTlCITL^lia. 

Expcnclitun 

againts 

Construction 

Estimate. 

Cxpcndiitire 
ngninsi 
open ennni 
sonctions. 

Total, 


Rs. 

Rs. 

• Ra. 

Hiceot Chaeoes— 




Worlai « « .. ^ ^ .. 

1,60.86, see 

0 

11,44.814 

1,72,31,080 

EstaliUshmont .. ^ «. .. .. .. .• 

30,07,003 

1,87,831 

31,91,837 

IboU and Plant ^ •• 

19,34.707 

10.636 

10,64,302 

1 

Supciu9 balances «. ^ •• «• •• 

•• 

•• 


ToIaI 


13,82,183 

2,23,80,810 . 

Ewf— Receipts on Capital Aecoant .. .. .. .. .. 

6,10,309 

06,080 

1 

G,0G,35I> 

Net Total 

2,05,18.207 

12,30,107 

2,17,74,401 

Ikdibect OnanoES— 




Capitalized abatement oE Land RcTcnno .. .. 

43,950 

276 

44,226 

loaro and Pension Allotranccs ... .. _ .. .. .. 

4,10,010 

20,370 

4,36,il0 

) 

Audit and Accounts Charges .. ■ .. 

.. 

631 

631 

Total 

. 4,63,090 

m 

/ 

. 4,81,106 

Onaits Total 

. 2,00,72,267 

12,83,373 

2,22,63,030 
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PUNJAB PROVINOE 


TANT-QENERAL. 

POR THE year 1921-22. 

*0 DATE WiTE SANCTIONED ESTIMATE. 


CnanusT Sascrioits. 

Total 




Charjvs to 
date. 

Amn'int 

oi 

aanrlioncd^ 

Kstimate. 

Unipont 

BaUnco 

of 

date 

at’ainat old 
and current 
aanetiona. 

Sa. 

Be. 

Ita. 

Ita. 

—2,31,770 

2,37,108 

4-4,71,881 

1,69,9G.-004 g, 

\- 

48,680 

46,086 

•81,91,897 

** • 

4.110 

4,110 

s 

0,63,634 

•• 

-0.63.581 

0,63,681 

4,18,808 

2,86,004 

—1.51.904 

2,27,90,627 


- 

•• 

.0,00,366 

4,18,808 

2,80,001 

—1,31,004 

2,21,03,272 

• • 



44,220 

•A 


1 

• 4* 

0.410 


- 


631 



•• 

4,81,160 

4,18,808 

2,80,004 

* 

—1,31,001 

2,20,74,438 


Bskaeks. 


Sceret'Vry*ii No, 


•* t* 


S1S8, 
10(11 
1897 
2(10 
3S2 
1210 
085 
1271 
001 C 
2202 
203 
3091 
3314 
3312 
12 
320 
1221 
1439 
2207 
050 
0380 
0705 
01135 
1267 
3060 
03230 

or .0 

668 

955 

1022 

1117 

1067 


dntrd lOlli Muy 7017 

14lli Soptcmbcr 1917. 
inihOctobrr 1017 . 

1 8tb .Tnnnitiy 1918 . 
291 b Jnnnnry 1018 . 
21lh Poptombcr 1918 
llthpfbnittrvl920 
0th iTnno 1019 
inih Aur'Kl 701® 
21i>t Oclobtr 1019 
2181 January 1020 
4tli December 1020 
23id Dcccmlwr 1020 
23rd Dccrmber 1920 
3t(l January 1021 
20tli January 1921 
Olh Marcb 1921 
IPIh March 1021 
2n(I May 1021 
191b May 1021 
16th June 1021 
lOlb July 1021 
17tb Ausuat 1021 
20th Aupist 1021 
21th October 1021 
3rd November 1021 
lat Pebninry 1022 
February 1022 
ir>th February 1022 
17th February 1022 
22nd February 1022 
.2Blb Maidh 1922 


Rs. 

14.006 

9,471 

3,282 

3,014 

10.636 
2,079 

27.636 
8,760 
2,3(8 
10,200 

4,062 

41,642 

4,817 

2,802 

16,414 

6.700 

12,742 

6,484 

1,914 

4,162 

6,117 

4,177 

1,367 

3,341 

61,422 

4,062 

3,183 

6,626 

4.716 

3,013 

1,667 

7,451 


2,86,004 















IKRIGATION BRANCH. PUNJAB PROVINCE, 

OFPICE OF ACCOUNTANT-GENERAL. 

ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 

' t ' 

Upper Jhelnm Canal Projoot. 

No. a— CAPITAL ACCOUNT rOB AND TO END OP 1021-22. 


DiiiccT CnAnocs. 


Imperial. 


Cost of con- 
struction as 
HOT estimatod. 



t— WOKKS: 


I.— Hats WOBKS— 


A . — Prelinunsrj Expenses 

N. *~Lanil ■ - 

C. — Works 

S . — ^Bnildings .. 

O. — Hiscellancoas >> 

« 

P. — Itsintenanco 


II.— Mi» 0x9x1. xi!D BnxACses— 

A. — Preliaunarr Eipeniti 

B. — Lind .. 

D. — BcgaUtoni .. 

E. — Falla .. 

F. — RrTcr and Hill Torrent Works 
0. — Bridges-. 

H. — Escapes 
K . — BaildingB 
It . — Earthwork 
Jf — Plantations 

O. — ^HisecUancons 

P. — Maintenance 

Q. —Losscs on Block . , 


III.— DisiBiBUTxnrns — 

A. — PrcUminiiy Expenses 

B. — Land .. 

C. — ^Works .. 

K. — ^Buildings .. 

L. — ^Earthwork 
0 . — MiseoUancons 




ProTions. 

1021-22. 

Ba. 

Be. 

7,349 


11,020 

- 

1,818 


2,01,645 

- 

37,117 


14,072 

»• 

2,74,221 

» • 

1,22,070 


0,32,187 

• • 

33,11,274 

• • 

1 1,00,557 


1,37,I5,K1 


10,60,506 


2,50,177 


8,18,481 

13,550 

1,07,37,710 


61,813 

•• 

62,160 

•• 

4,02,080 


4,577 

•• 

5,10,44,160 

13,550 

37,653 


4,05,848 


8,31.801 

1,001 

8,08,702 

7,058 

4,70,250 

17,452 



7,310 

11,020 

1,818 

2,01,010 

37,417 

14,072 



1,22,070 

0. 32.187 
33,11A!74 

1, CG,S57 
1,37,13,631 

10,60,305 


1,07,37,710 

64,843 

02,160 

4,02,080 

4,577 


37,653 

4,65,843 

8,33,882 

8,16,760 

4,87,702 


Totxi. 
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irrigation . BRANCH. PUNJAB PROVINCE; 

OFFICE OF. ACCOUNTANT-GENERAL. 

ADMINISTRATIVE ACCOUNTS. FOR THE YEAR 1921-22. 


Upper Jbelam Canal Project 

No. a— CAPITAL ACCOUNT AND TO END OF 1021-21 




DinEOT Chaeoes. 


Ezpcndilnro 

againat 

eloecd 

Eatimatca 

Hsads or Aocotot. 


Imperial. 

atructinn 

now 

estimated. 

' 


picvious. 

1021-22. 


IV.— DbAISAOB iSD pROTEOIIVB VToBKS— 


Ba. 

Ra. 

Ro. 

Ba. 

Ba. 

A.— TfcUmmiry'ExpDniiiB .. .. 

<< 

%.av% 

2,\T! 

Vi,?M 



B . — Liod .. .. 

.. 

1,450 

•• 

1,450 



•« •• 

.. 

1,411 

«• 

1,411 



S. — Builclinga .. .. 

•• 

** 


•• 



L.— Birtliirurk .. .. .. 

*. 

S2,fl31 

f.COl 

54,292 



O.^UiaeulIancoui .. .. .. 

•• 

1,818 

’* 

1,818 



Tat&l 

•• 

C5,o50 

3,838 

60,388 



V.— WATCn COOBSES 


• * 

' —31,069 

—31,069 



0.— MitcrUiuieoaa .. .. .. 

4 . 

•• 

—31,000 

—31.069 



Total I.-W0nKS 

.. 

3,.15.08,275 

11,020 

3,16,10,195 

3,44,90,778 

3,43,67,923 

establisument 

•• 

{“) 

(!0,8S,i01 

4,423 

50,93,824 



Tata! 

•• 

50,83,401 

4.123 

Ob, 02, 824 

61,10,780 

60,02,824 

TOOLS AND PLANT 

• « 

40.1i,.tl3 


40,11,812 


46,14,812 

« Total 

•• 

40,14,443 

3S9 

40,11,812 

40,10,810 


suspense. 



• 




I. Furchaaal .. ' .. 


—3,760 

—18,308 

—22,128 



11. Slock .. .. .. 

• 4 

7,0.5,412 

07,832 

7,73,204 



III. Uiacollanoona Adraaces .. 


12,015 

—2,308 

10,277 



IV. LoadoaStorca .. 

•• 






Total 

T» 

” 

7,14,297 

47,140 

■ 



Gbako Totae 

•• 

4,30,15,410 

63,858 

4,50, 7.9,274 

• 

4,42,26,102 

4,40,75,659 

V.-Lm RECEIPTS AND BECOVCBIES ON CAPITAL 
ACCOUNT. 

14,22,716 

10,;!47 

11,3.3,002 

1-1,33,002 

14,33,062 

Nr.r Total 

,4 

4,33.02,701 

5.1,51 1 

4,:«!,4tf,212 

4,27,13,103 

4,20,42,497 

APPORTIONMENT. 







bS. (a) Irrigation Worka , , 


4,3.5,25,753 

53,511 

4,3.7,70.204 



1C. Minor Worka and Navigation— Imperial 


00,9.18- 

ta 

• « 

00,018 




• (a) ExcJuiIca Bh.>to of Acoount.) Eilablisliniontfrom 1012.13 to 1917-18. 







































IRBIGATION BRANCH, 
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PtiNJAB PROVINCE. ■ 

OFpicE OP accountant-general, 
administrative accounts for the year 1921 - 22 . 

Upper Jhelum Caaal Prpject. 

Wo- a— REVEWHE account for and to end of 1921-22. " 



1 iHPERlAt- 

* 

lUPEVIAL. 

Ri:ciiir79v 

PreVioui. 

t 

1921-22. 

Totjl. 

CaSBOKa. 

Previous. 

1921-22. 

Total. 


Ri. 

Rs, 

Rs. 

(1). EXTENSIONS AND IM 
PROVEMENTS. 

Rs. 

Rs. 

Bs, 

WaUr rale? 

• aa.Oi.^’c 

1 H.02,501 

62,94.9?1 

1— Head W'orks 

31,051 

t 472 

32,426 




2 • Main Canal and nranchea « • 

1,64,381 

30,440 

I 1,94,821 





3 — Dislribnlaries 

18,304 

; 19,716 

38,020 

Ealei qf tvalcr 

0,BtO 

805 


4 —Drainage and Protective Wort 

s 40 . 0:9 

1 70,861 

1,17,780 

■ 7,846 

ToUl 

2,65.678 

1.27.479 

8,83,087 

' 1 

Plants llan^ ,, 

S,726 

2,740 

P,6C0 

(2). MAINTE.VANCE AND 
REPAIRS. 







t — Head Worts . , 

P1,C03 

20,014 

1.11 , 947 





2 — Main Canal and Branches ,, 

17,36,032 

6,37,010 

22,72.092 

Other canal pradu:e 

tt 


86 

9 — Dislribulariet 

A.— DrainaRe WqrtS 

3,24,012 

0.307 

1,22.070 

6,688 

4,47,891 

13,066 





7 — L,qucs on Slock ,, 

•• 

668 

‘ 6:8 





8.— pbmpensatipn 

tf 

094 

994 

Bents pf btiildinji 

31,71S 

7,404 

p9,160 

Total 

31,67,301 

6,88,214 

23,40,876 





C3). ESrABI-ISHMCflT, 


1 


Jines .( ,, 

*.2U 

I.23C 

9.600 

Direction and Accounts 

1 («) 






EiecuUve EsIibKshmenl 

Medical Establishment ,, 

!• 11,70,210 

:j 

6,00,116 

>7.62,303 


Miscellaneous 




^•““Revenue Establishment t • 

8,70,696 

1,65,080 

I >0,36,f7« 

69,820 

T,«14 

1,00,634 

Total 

20,40,842 

7,72 093 

28.18,938 

Acre-igc rs*p 

:8.192 

11,671 

90,703 

.(<) TOOLS AND PI,ANT 

eo .312 

35,929 

M,241 


' 

Total 1 . 

:0,3I2 

!, 

35,929 

05,241 




1 

[61- REFUNDS OF REVENIIE 

8,78i 


8,781 

Total 


• 





36,77,20,3 

.15,21,031 

65,01,204 

Tqt«| 

Less Recoveries on Revenue 
Account. 

97.877 

16,24.718 

6.1,22,695 

Piduel Eefunds 

... 

2OC0 

2,000 ’ 

•• 

' 4,244 

«tl45 

Set Torai 

j9,"7,2{i3 

IS, 21, 071 

I, 

1 

NEcToxAt 

Jdirecl aiargcs debitabic to Rtve. 
lueAcconnt as per Account No. 0 - 

61,97,877 

2,87,081 

10 , 20.474 

1,16,335 

01,18,361, 

< 

4,04,019. 

Portion of Land Revenue 
<1'>« to Wci-u Z 

... 

0,40,034 

P.<0,83> 

TprAt CnAnosa 

47,8.7.661 . 

17,36.809 

65,22,370 




I 

lalance, Net Revenue 

—8.08,208 

4,26, sao 

—3,82,302 

Total 

(a) ExeluJesaliir* 



■' 





:0,7<,263 

1 A 

2I,C2,l0j 

01,40,008 

Grand Towt 

39,77.253 

31,62.805 

61.40.0(.S. 


-luJes all ve of Accouafs EsfablislitjiCat from 1012-13 (o.I?l7-lS, 
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IRRIGIATldN BRANCH. ' ' PUNJAB PRb'\lNCE. 

OFFICE OF ACCOUNTANT-GENERAL. 

ADMINISTRATIVE ACCOtmTS FOR THE, YEAR 1921:22. 

Upper Jtaelum Canal Project. 

No. 4.— INTEREST ACCOTOT FOR AND TO END OF l02r-22. 


B.,*" 

Total Interest charges to end of 1020-21 .. 

1 Amount. 

iu! 

1,43,49,004 

Net BoTenns tealind to end o{ 1020.21 .. 

Amount. 

Bs. 

—8,03,208 

Total outlay Id end of Slit Maroh 1017 .. 4 30,11,084 

Total outlay Fioni 1st A|iril iS17 to 31st March 1031 ' 0,81.117 

Net Bevenue realised during 102 1-22 

4,20,000 

A.M liatl of au outlay 1021.22 .. 20,780 

Interest '2 per cent, on Rs. 4,20.11,084 

„ 6-1038pcrccht. on Be. 0,07,872 

11.30,221 

37,103 

Balance net intextBi cKaTgei •• 

1 

1 

1,02.00,038 

Total .. 

1.00,16,728 

Total ' .. 

1,00,10,723 


Nu. a— ACCOONT OF INDIREOC CHARGES FOB AND TO END OF 1921-22. 


PauTicDiiAas. 

PlICTlOUB. 

1021.22. 

1 

! . Total. 

CAriTAl, — . , 


- 

Bi. 

Ba. 

Bs. 

Capitalization of abatement ol Land BsTenne . . 

* k 

•• 

2,07,000 

• • 

2,07,000 

Leare and Pension AlloTPAQces •• «• 

• • 

- 

7,07.366 

620 

7,07,086 

Audit and Acoounts Charges .. < . 

• • 

•• 

•• 

110 

110 

/' 

Total 

•• 

0,14,066 

m 

0,16,700 

Bevehdb — 






Capitalization of abatement of Land BaTeauo , . 

«• 

.. 

. 1.120 

75 

1,200 

Learo and Pension Allovsnees . . , . 

*• 

• • 

2,86,000 

1,08,003 

3.04,632 

Audit and Accounts Charges ,, ,, 

• • 

•• 1 

' *» 

8,167 

8,167 


Total 

” J 

2,87,684 

1,10,330 

4,01,010 


No, 6.— STATEMENT COMPARING CHARGES TO DATE WITH SANCTIONED ESTIMATE. 



Oharaes ojatitii closed lancitons. 

Cumnt soncKons. 












Total 





Expend!- 

Expeodi. 





ohargee 
to date 




FABTicuLAne. 

tore 



Amount 

Unspent 

against 


Bemarkb. 



against 

lure 


Charpes 

ef 

Balance 

old and 




Construe- 

ni’alntt 

Total. 

to date. 

saiictioueil 

of 

current 




1 - 

tiiin. 

op»n eiinal 



Estimato. 

Estimato. 

sanetiooBe 





Kstimutc. 

B’«ncti<)iis. 

V 




• 

' 





■ Ba. 

Bs. 

Bs. 

Es. 

Be. 

' Kb. 

Bi. 




DiBEcrr CitAiiacs, 


, 









Works 

3,30,10,026 

13,48,298 

3,43,07,023 

2,42,272 

1,22,860 

—1,10,417 

3,46,10,100 

Beey’s. No. 

Da^e. 

Amounte 

Establishment 

47,21,018 

3,70,870 

50,02,824 

•• 

26,056 

26,056 

60,02,824 

1769 

14.5.18 

Rs. 

20,722 

Tools and Plant e > 

16,01,707 

23,015 

40,14,812 


1,702 

1,702 

46,14,812 

0417-W. I. 

2-7-18 

1,522 

Suiponae Balanuo , . 

• • 

H 

•• 

701,443 


-7,61,443 

7,61,443 

2288 „ 

20-0-18 

10,243 



■■Bh 






2270 

20-10-18 

3,417 

Total 

l|23,33,340 



10,03,710 

1,60,003 


4,60,70,274 

005 

17-6.10 

4,122 








— 

01176 

O-IO-IO 

26,012 

Less Boeeipis on 
Capital Account. 

3,00,057 

10,76,100 

14,33,002 

•• 

- 

” 

14,33,062 

607 VV. L 

31-1.20 

10,634 

Net Total 

1,10,76.383 

6,60,114 

1,20,42,407 

10.03.716 

1,50,603 

Cl 

ca 

4, •38,40,212 

0,1. No. 

. 318 

Secy’s. No. 

4.8.20 

63,631 

IfDinECx Charges. 










Capitalized abatement 

1,82,300 

26,300 

2,07,600 




2,07.600 

01480 

7-10-22 

1,031 

of Land Revenue. 





2557 

2-11.20 

470 

licavo and Pension 
Allovrenccs. 

0,60,063 

61,023 

7,07,086 

•• 

• • 


•7,07,080 

14 W.I. 

3-1-21 

1,437 

Audit and Accounts 

• « • 

.. 116 

no 

e 



119 

143 W. I. 

13-1-21 

4,136 

Charges. 







080 W. I. 

182.21 

0,622 

Total . . 

8,38,363 

77,342 

0.15.705 


•« 

• • 

le 

0,16,705 

1 

BIO 

0.2-22 

393 







* 




1,60,693 

.Gnftrt. Totai. .. 

4, 28, U, 740 

7.43,450 

4,30,63,202 

10,03,716 

1,60.623 

-«.63,11J 

4.45.61,017 



1 









































Sutlej Valley Projeot. 

No 2.— CAPITAL ACCOUNT FOR AND TO END OP 1821-22. . 


Heads ot Accoukt. 


I.— WORKS. 

1. Htad WobEB— 

A — FroUmiaarjr EXpontca 
B.— Land 

O.— 'Worlcs . . . . 

K — Ruildings.. .. 

O — Sf'scol/ireou* 

A— iroiritiiianee . . 

ToiAl. 

2. M*n» Canai Ann 

■ t BRAMcncs. 

A. — ProlimioBry ExprnsM 

B. — Land 

D — Rcgulaton 

B . — Falls and Weirs 

/.(I )— Other Cross Drsins/c 
Works 
0.— Bridges 

ff.— EsoapiS .. 

/.—Navigation Worts 
Mi.'ls 

K — Bni'dings 

L — Karlhwork .. j 


J'. — Plant .tions 


A'.^Tanks and Hc^crvolra 

0— Miseoilanaous 

.. 

P.— Maintenanco 

,, 


TotAi, 

3. Dl TlmnSABlES— 

A. — Pro’iniinory Esponscs 

B, — Land .. 

.0.— Works .. 

/. — EaTtliv,oTk 

0 — Miscpltaneous , . 

A— ilaintenanoe , , 

Total 

Carried over • 



Eappnditnro against closed 
Estimates. 



























H 


■Irrigation' branch. phnjab province, 

OFFICE OF accountant-general, 

ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 

Butlej Valley Frojeot, 

Ho. 2.-CAP1TAL ACCOUNI FOB AND TO END OF 1021.22. 



DIREOT CHARGES. 

p 

o 

p 

•0 

S 

o 


Tctai. 

Deduct Comtribution. 

Net 

IUTeRjal. 

3 

3 

o 

■s 

.a 

HcaP^ 0? ACoOVKT* 

r 

s 

e 

*? 

c 

Cl 

ct 

ei 

ca 

*rt 

IB 

P 

O 

8 

u 

ct 

d 

Cl 

c, 

*3 

« 

P 

O 

'P 

o 

6* 

d 

Cl 

'e 

s 

h 

'n t 

•Sg 

o 5 
•*» « 
o S 

V 

to 

a 

p 

."2 « 

H 


Rfi. 

R-. 

R«. 

lU. 

Rs. 

lit. 

Re. 

Bs. 

Rs. 

Rs. ~ 

Bs. 

^ Bran gill over 

I.— IVOBKS — cos-etn. 

G SrnnAn Toots akd 

PtA^•T■ 


8,t2C 

8.420 









-- 

31,102 

31.2‘8 









A." Prolimlnary Exjrttuofl 

J}.— Land .. •• 












P . — WorltB ... .. 












h — Eorthtrark . . 


A 










0.— Mi5coUiincoU5 


■ 



• 







F — Mal'itonnneO • • 












T.ox't 


81, 'JUS 

.11, •JOS 


f 


L 1 




Totai, T~WOBKS 


j9,7J4 

30,7.4 


.'1,025 

24,02.') 


10,600 

15.090 

IS,5C,I0 01« 


ii.-ijstaelisiiment. 












5, 6. DxMdios (o) .. 

fi. K.’er.CWiVJi .. 

7 Mr.DioAi. •• — 

8. SrntiAL Sijr.m- .. 

8 J. SPcciAt Fisr.D SoRH'-i 

J.ijAvE Aso PesSjo.v Allow- 

Asors. 

JaiitiirCT C'iaroi^s a 9 ri:R 
Accoust No. JO) 

1 

J 

1,03,163 

0.330 

1,03,168 

0,35'J 


01,831 

0,300 

C4,834 

0,300 

t* 

•13,321 

43,324 

1,0120,0(17 


TotAt . . 


i. 17, 601 ' 
1 * 

ii,iri,os 1 


7l,U'l 

74,IS1 

1 43,324 

4 i,3J4 

1 Cl.SCOSa 


HI— TOOLS AND PLANT. 





1 


1 

t 




0. Navioatiob Plakt ■ • 

10. Mill Pf.AVr " 

11. BaILWAA' I'LAST A.Vll 
Rottino Stock. 

12. MisiullaScul’S 

1.1. BeVaiiw and CAniiiAcj 
Loia DV Exchange . . 

1 

1 

J 

7G,0QS 

7C,GC8 




' 

1 




Total • . 


75,00S 

7r<.3&8 


46,21)0 

46.210 


30,3U8 

30 30i 



iF.-SUSpENSfi ACCODNl 



j 



' 






Srori? . . • . 

14. Stock I'om^ABEs .. 
10. Stuck.S^li: .. 

10. MnccLLA.vrOL'B Ad. 

VAsCJS. 

17. Lokdos I.jvoiCr.s .. 

18. Lokuok Stokes 

r* 

21,000 

1,02,090 

1 

21,400 

1,02,070 









_Total .. ! 


1,73,600 

1.73.3r,j 


01,766 

01,706 

1 1 81,7!I6 

81,705 



GRAND total .. 

- 

1,00,300 

4, 00, SOU 


2,30,224 

2,36,224 


1,71,120 

1,71,120 

U, £0,37.007 


y.—Un REOniPT.S ON 
CAPITAL ACCOUNT. 








1 




Net Total 


1,00,3.70 

4,00,300 


2.30,221 

2,35,224 


1,71,120 

1,71,120 

1,41U 

37,903 

APPORTIONMENT. 












6.7. — ^InnioATtOir Wonjt . . 

03.— M.W, AjjD Navioatios 

ImIERiAL 


>l,0&,360 

4,0 0,3C0 

«w 

k« 

2,33,221 

2,36,22] 

II 4.- 


1,71,120 

1,71,120 



pKOVUlCtAL 

’ 


' 




1 







IRRIGATION- BBANOH. RUNJxVB PBOtlNCE. 

OFFICE OFKiCOtmTANT-GENEAL. • 

1 ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 

* 


Sutlej Valley Project. 


No. 4.— INTEREST ACCOUNT FOR AND TO END OF 1021-;2, 


i 

Amount. 

! 

1 

^ Amount. 

< 


Be. 

. 

R«. 

Total Intonjst ohargcs to end of 1020-21 

„ „ „ lor tho year 1021-22' .. .. 

Rfl. 

Total during 1017.18- .. .. 

Do. 1018.10.. 

Do. 1010-20 

Do. 192Q-21 

1 outlay during 1021-22 •• .. 85,803 

- 

Net Rotonttb toaUzed to cndkif 1920»21 • « 
t* M durin£fl02ia22 

« t 


85,603 



1 ' 

Interest on Bs. 85,663 @ 0*1038 •• •• •• 

6,223 

Balance Interest chargci ., 

5,223 

Total Intoreat oliargci . . 

6,223 



Balonco Rovsnuo aftoi defraying Intoioat clinrgca . . 




Total 

1 

6.223 

Total 

6,223 


No. 6,— ACCOUNT OF INDIRECT CUABGES FOR AND TO END OF 1021-22. 


• PiJtTiat;i.An3. 

Picviuuse 

1021-22. 

Total. 

OaPITAIt— 

Ca/italicution ol abatomont of DHiid Revenue Leave andFension'AlleTvanoci— 

(t) Fraviooial .. .. 

.. , (if) ContrlbuHon .. •• .. 

Diluc! Leave and Pension Allowance debited to Contribution twatod m clireot chargee , 

Not Provincial .. •• _ .. .. 

Audit and Adenunt Eatablishiucnt — 

(•) Provincial .. .. 

(ii) Coiitributioa . . 

' Diljii! jli.wgjd t > coatrihations end tioateil u!, Jircit net Revenue cherg'.s . . 

Not Provincial 

GnaitD Total .. 

Rs. 

i • 1 

* * • , 

• * 

Rs. 

0,081 

0,110 

9.110 

0,081 '* 

1.77 

240 

210 

Rs, 

0,081 

0,110 

9,110 

0,081 

167 

240 

240 

•• 

167 

157 

•• 

0,238 

K,'23S 


No. 0.— STATEMENT COMPARING CHARGES TO DATE WITH SANCTIONED LSTlNASr. 



A0A1N01.ST CSIaD 

8AN0T10N9. 

1 CCRRC.NTSaKCTIOKS. 

FARricvLins, 

Expenditure 

against 

Construe. 

tion 

Estimate. 

Expendi- 
ture 
against 
open canal 
sanctions. 


Total. 

Charges 
to date. 

Amount 
of fiano' 
tioned 
BjtiiaatCe 

Unnpent 

BaManco 
of Ssti* 

mnto. 

Total 
ohargcs to 
dnto against 
old and 
- euTTcnt 
sanctions. 

Remabss. 

^ • , 

Direct Cuarqes — 

Rs. 

Rs. 


Rs. 

^ Rs, 

Rs. 

Rs. 

- Bs. 


Worljs ,, 

£<ftah'iflhmcnt «, ,, 

Tuols aiul Plant . « . 

SlUpOIlbQ a a ,, 1 


1 

• 


39,721 

1.17,101 

75,508 

1.73,650 

12,50,10,042 

1,01,20,003 

12,55,70,318 

l,03,00,r>04 

—75,508 

—1,73,650 

• 30,724 

1,17,461 
T.7,5C8 
1,73,600 


Total . ,1 




4,00,303 

14,20,37,007 

14,10,30,701 



Keoeipts on 




t 4 


BB 

BS 


Nol.Teinl . , 

1 

■ 


4,00,303 

14!20;37,007 


4,00,303 1 


jEDfRECT CllAROES — 

Capitalized nbatunicnt of 
Land Revenue 

I/ivvepnd Pennon Allowances 
Audit and Acuount charges 



> 

! 6,031 

■fl67 

1 

—0,081 

—167 

1 

6,081 ■ 
—157 

- 

■ Total , . 




01238 


-^,238 

; 0,238 

* 

\ 

, G-,>r,o .T otal,,.. 


f 

■ 

. ’4.12.611 

s ,'irC 

14.20,37,007 

T4,10,24,‘(6« 
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IRRIGATION BRANCH, PUNJAB PROVINCE. 

. OFFICE OF ACCOUNTANT-GENERAL. 

ADMINISTRATIS ACCOUNTS FOR THE YEAR 1921-22, 

ShahDur Canal Frojaot -Unproduotive- 

’ » •* 

No. 2.— 0.4mAL ACCOUNT FOR AND TO END OF 1021.22. 



DIRECT CHARGES. 

Cost of con. 


Heads of Accouet. 

iMPEWAt. 

structiun as 
UOAA’ estimated 
(Conatrnotion i 
Estimate* 
dosed on 31st 
Harch 1894). 

! 

Expenditmo 
Against do id 


Ptceioos. 

1021-22, 

Total. 

Eatiiiiate. 

t 

I.— WORKS. 

Ra. 

Rs. 


Rs. 

Rs. 

Rs. 

2, — MAtK OAKAL AKD BRAtICnES— 







■« M «• 

3.028 

• a 


3,023 



D . — Rognintors .. .. 

13,187 

— 


13,187 



0 , — ^Bridges 

20,622 



20,522 



/C.— Buildings 

0,000 

" 


0,000 



J!/.-rFiTth\rork .. .. .. 

89,074 

•* ! 


00,074 



Total 

1,.32.717 


1 1,32,717 



3 — DrSTRlBETAMES— 







i’.— Land 

8.219 



8,210 



a-Works .. .. .. , 

18,601 

• • 


18,601 



i.— Earthwork ' .. 

21,509 

i 

j 


21,660 



Total 

48,340 

•• 

!• 

48,3^0 



Total I.— Worlw 

1,81,000 

•• 

1,81,000 

1,81,000 

LOl.CCG 

II.-ESTABLISHM EITr. 







o.— DinEOTtox .. .. 

0. — E-TECDTIVE .. ' .. .. 

j- 32,708 

* 

• • 


32,768 



. •. Total 

32,708 

• • 


32,768 

32,768 

V*8 

sn2,7C8 


1 






in.-TOOLS AND PLANT. 

1 




f • 

1 

12. — Hiscellaxeous . . 

13. — ilEt-AIR^ AXD CaRRUOE 

800 

" 


SCO 


Total . 

SG6 

•• 

1 800 

800 

866 

.GRAND TOTAL .. 

1 

2,14,000 

•• 

2,14,000 

2,14,000 

2,14 C(0 

.. 

2,lJ/00 

1 

•• 

2,14,090 

2,14,000 

2,14,090 


.'lOTi: — Lapicoi and Rovcnuo Accounts o{ tlicso CnnsU toII oontinuotoboproparod coparatoly as the Shabpur Branch 
ol ills Iiou'cr Jhclciq Cqnal has bosn nhondonod vide Secretary of State's despatch No. P. W. S, dated 5th February 1020. 









^ 

IRRIGATION BRANCH. . PUNJAB PROVINCJi’. 

OPPICE OF. ACCOUNTANT-GENERAL. 

administrative accounts for the- year 1921-22. 


' Shahpnr Canal Projeot— Imperial. 

No. 3.— KEVENCE ACCOUNT FOR AND TO BSD OF 1021.22. 



iMitcnMi.. 


lairitBiAL. 

Reoeitis. 

Fiovious. 

1021-22. 

Total. 

CnanoES. 

1 Frevions. 

• 

1921.22. 

Total, 

Oeoupista' tote* .. 

Bs. 

26,7C,C39 

Rs. 

47,707 

Rs. 

20,24,330 

(1)— EXTENSIONS AND 
niPROVEUENTS. 

Ra. 

Rs. 

B*. 





2.— Main Canal & Branebos.. 

1 86,462 

2,001 

88,463 





3.— Distributaries 

10,230 

sPOS 

17,147 

Sale* of traler ■ . 

1,316 


1,316 

1.— Drainage end Protcolivc 
Works. 

1,018 

.. 

1,6)8 





Total (1) 

1,04,340 

2,909 

1,07,268 





2.— MAINTENANCE AND 
BEPAIRS. 








2.— Jfain Canal and Trancliee 

7,11,605 

24,049 

7,30,446 ’ 

. r 




3.— Disttlbufaric* 

1,50,148 

5,477 

1,61026 

Receipt* from plantation .. 

IMOI 


16,001 

4.— Drainage Work* 


127 

127 

• * 

Total (2) 

8,07,053 

30,644 

, 8.08,107 



! 


(3).— COMPEKSATIOX .. 

(4^— E.STABIJSIIMEXT. 

5. — ^Direction and Account 

0. — Excontivo Establisbmcnt 

563 


663 

Reoeipt* ftom otbor Canal 

I produce. 

3,SS6 

• m 

3,850 

, 



’ 




7. — Medical Do, 

7,40,729 

48,341 

7,05,070 

i 

(tent of building? . . 

1.388 

•• 

1,3S8 

7A.— Revenue Etlobluhmenl 

7B — ^Navigation Establisli- 
lacnt J 








Totnl . . 

7,40,720 

48,341 

7,95,070 

Fine* • . 

],86C 

- 

1,800 

(6).— TOOLS AND PLANT, 




lliseollaneoua and oilier receipts 

I,7IB 


1,710 

12. — MIscellsncoua 'I 

13. — ^Repoin and Coiringe ) 

8,305 

1,062 

10,327 


Total .. 

8,305 

1,062 

10,327 

Total .. 

20,03,284 

47,707 

* 

20,51,081 

Dedttft Becoverics on Revenue 

Account, 

0).— REFUNDS OF BE VENUI 

• ■ 

. 1.233 

1 

J 

1,233 

1 




Totnl 

17,28,882 

83,766 

18,12,037 

iliare of land to venue .. 

SoUected in Civil Depaetmcnt 

Total . . . 

4,70,143 

14,025 

4,03,108 

Indirect cbiirgc* dobitnbleto 
Revenue Account as per 
Account No. 6. 

Total ebarge* » 

1,05,013 

0,768 

1,12,781 

4,70,143 

14,025 

4,93,163 

18,34,805 

00,523 

10,25,413 




. 1 

Balance, Net Bevenue 

12,47,532 

-28,701 

12,18,831 . 

i 



~"T'‘ '*^1 

1 , Total Receipts . .| 

£0,82,427 

01,822 

31,44,249 

'Cn.iSD TotaI 

30:82,427 

1 

1 1 

01,822 j 

31,44,240 
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IRRIGATI02T BRANCH. . PUNJAB PEOVINCE. 

OEEICE OE ACCOUNTANT-GENERAL. 
administrative accounts EOE the year 1921-22. 

Shahpur Canal Project— Imperial. 

• No. 3.— ACCOUNT OP INDIRECT CHARGES EOR AND TO END OF ]S21.:2. 


1 

pAJlTtCctAnS. 

ProvioiiB. 

1021 22. 

Total. 

, 

Ra. 

Rg. 

Rs. 

CiriTAi,— 

Cipitilization ot nijillonont of Rcrmue .. 

3,038 

.. 

3,038 

Ljaiv nnd Pciuion Allon-aiicca .. .. .. .. ..• 

4,003 

1 

■■ 1 

4,003 

Total 

10,331 

I 

10,331 

Rr.vEsrr.— 

CipitaUzition of alMcment of Land Revenue ' .. .. 

Laaveand Penuon Alloieancca .. •• •• •• , .. .. 

041 

1‘.06000 

1 0,708 

044 

1,11,837 

Total 

1,00,013 

■ 

1,12,781 

Gnaxs Toi.m. . . 



1,23,112 


No. 0.— STATEMENT COMPARING CHARGES TO DATE WITH SANCTIONED, ESTIMAIE, 



CnAIlCES AOAl.VST CLOSED SAXOTIONS. 

CmnEXT SA.NCTto.vs. 

Total 

Cliaipea 


PiisTictyttn'i. 

Expenditure 
against 
ConstnicHon i 
Estimate. 

Bspondilutc 

0 ])t;n cnnal 
sanction. 

Total. 

ClinrpoB 
to date 

Amount 

••r 

Sanctioned 

Estimate. 

Unspent 

Dalnnco 

of 

Estimate. 

to slate 
ognitiBt 
old and 
eiiiiiiit 
Fonelioi a. 

Beiiases. 

Dini;f*r CiiAUf:!:')— 

Its. 

R'g. 

Rs. 

1 Rb. 

1 

Rb. 

Ra. 

Rb. 


WorlC! 

I,7.‘,0fl0 

0,000 

1,81,000 


M 

pm 

1,81,000 

'» \ 

KitabllshniRnt • • 

30,200 

2,403 

32,708 

••• 


pm 

32p7uB 

■ 

Tooh ond Plant 

013 

253 

800 

w 

' pm 

M 

% 

800 

1 


Total . . . 

2,0.;, 1133 

r 

8,7.77 

■1 

i 

i ** 

pm 

1 

Pm 

2,14,000 

. .1 


hw Receipts nn Capital 
Account. 

) 

•• 

*<* 

X 


** 

- 


1 

pm 

1 • 

Net Total 

2,03.033 

1 

■ 

2,14,000 

•• 

M 

mm 

2,14,000 


IsotnncT CH.Mmus— 

—— 



1 




• 

Capitaliasdabatcmciit 
of Lind Ravcn'ic. 
Liavo anl Pjmlou 
Allowotieea. 


»m 

350 

6, CSS 

4,003 

M 

•a* 

pm 

•>« 

3,038 

4,003 

■ 

Totol ■ , . 

‘ 0,081 

339 

10,331 


•-u 


10,331 










. .. . 

ORAHn TOTAt. . 

1 

2,1£;,0U 

IIIIIIIQQI 

•V* 

2,25,021 j 

•• 

( • 

1 

• • 

2,25,021 
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IKEIGATION iBEANCH. 

OFFICE OF ACCOUNTANT-GENEEAl,. 

ADaUNlSTEATlYE ACCOUNTS FOR THE YEAR 1921 

Gliaggar Canal Project. 

Ko. 2.-CAmAI, ACCOUKT FOB A^•P TO END OF mi-Zi. 


PUNJAB PEOVINOE. 


00 


Dir.KOT Chaiioep. 


jlniBS 01' Accovst. 


I_VORKS. 

X.-nnAi> \Yor.r.<i— 
jj, — I.inil »• 

C.— Worl.9 .. 

/:._naWin?i 


ToIaI 


2_M'is CASAt, Ann BaiS- 
*” CUES — 

PrAiroimr}’ E'^ier.srsJ 

2^_L^nd .. 

j).— K"!.ul&t.irs 
£ —Fails An 1 Weir 

0 — Bn J?” • • 

J! — E:PAr?5 
K.—V 111 linJ" 

1 — F.jr:liv.’iirl« 

0 -Mi.".j!l»nr»iia 


Tolul .. 

3.— Disraincr^nu;’- 

Pr.-lniiiniry rAI'"> ’•'-'j 
U.— l.iD'l • • 

C,'.— W.irki 
A.— E n r>i ' “'• 

0. '[isjilhajotia 


Totol 
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QdaGAIIoir BBAKOH, . PUNJAB FROYINCIS^ 

OEPIC® OP ACCOUNTANT-GENERAL. 

ADMiNISTEATIVE ACCOUNTS FOB THE YBAB 1921-22. 

Ghagg&r Canal Project. 

Ko. S.— CaPUAL ACCOUMT FOR AUDTO END OP 192128- 




Dtiten OnABaBi. 

te ft** 

P 9 ■ 
9 SSS 
93 ! 

m O 

3gg 

a» 

s 

o 


moggill 

Ctniribution. 

Tolol. 

0 

1 

HvApi 09 Affsoon* 

/ 

p 

o 

•■e 

a 

& 

1021-22. 

“a 

«A 

o 

H 

m 

9 

O 

*1? 

& 

cl 

Cl 

3 

*s 

•A 

m 

P 

o 

V 

e 

p, 

1021-23. 

• 

>4* 

oo 8 
«S_ 0*0 

S’** -a® 

0 4* tiM 

“S 

■3.91 s 

M 

•V 

1^. 


Rf. 


Ba. 

Be. 

Bt. 

Ba. 

Be. 

_E«, 

!} 

Be. 

Ba. 

/ ^ 

1.— DsjtgtAoa Ajn> Pnot****^* 








H 




£.~-CftriAvatl; — — 

0,801 


6,801 




8,801 


6,801 



ToffU. 

0,801 

■ 

6,801 

■ 

■ 

■ 

0,801 


0,801 



Todal I— WORBB • • 

2 ,98,044 

3,760 

3.02,700 

2,40,480 

1,6 U 

2,42.001 


6,370 

8,44,803 

6,44,803 

6.44.80 ti ' 

It— ESTABLISHMENT. 

1 ,— Dii*e«io» jwp AcCopi* 

A— Exkooxxt* •• '• ■" 

(a) 

83,033 ^ 

1,110 

00.352 

30,384 

032 

io,oi'b 

1.03. S 17 

2,061 

1,06.368 



f U boiOai, . f — 

Lb AT* t-xu Fxldjoir Altow**^* • < 

1 

J 

• • 



0.514 



1 

6,008 

0,614 

1 

6,002 

1 

■ 

Tot«x. 

03,033 

1.410 

03,352 

11, BOS 

1 720 

45,018 

1,08,831 

2,130 

mi 

m 

1,10,070 

1.10,870 

Ilt—TOOLS AND PLANT. 






• 




■ 

1 

IS.— JIjBOnUABfiOUB •* *• 

8,087 

200 

8,302 

2,602 

127 

2,080 

10,020 

422 

11,061 

■ 

■ 

ToUl 

8,007 

290 

8,302 

2,002 

127 

2,680 

10,020 

B 

11,051 

11,051 

11,061 

1 

GRAND TOTAL 

3,70,914 

6,470 

3,70,423 

2,87,010 

2,401 


5,68,834 

7,040 

8,00,824 

5,00,824 

«» 

i ,0,0 G |83 

_ 

F—iEflff RECEIPTS ON CAPITAL 
ACCOUNT. 

1 

1 



1 



1 


1 

4? 

56 l 

Net Tote) 

3,70,044 

0,479 

3,70.423 

2,87,040 

2,401 

2,00,401 

0,08,881 

7,040 


8,00,824 

1 

bi 2 e ,824 

APP^SilONUENT. .. 












13.— M .' W . ASv NAvioAnoH.'lMnsniAL. . 

3,70,014 

0,470 

3,70,423 

2.87.040’ 


2,00,401 

6,58,884 

7,040 

0,00,824 

(1,05,824 

5,60,824 


'(o) Shoio of AoDonnta l^tablidimcntexolmlodfortbo yo&ra lDlS*l3to 1D17. 
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IRRIGATION BRANCH. ^ . PUNJAB PROVINCE 

OFFICE OP ACCOUNTANT^ENERAL. 

administrative accounts for the year J921-22. 1 

' t I 'V* / . " * * { ^ t ' . . ' 

I 

Ghaggar Canal Project. 


No. 3.-nKVENl7E ACCOUNT FOR AND TO END OK 1021.22. 


' 

Isircnui,. 

COHTRlnllTlOSi 


TotIu 

nnOBirr'. 1 

Proviovi. 

1021-22. 

TotBl. 

1 

1021-22. 

« 

T 0 U 14 

Prariotu, 

1921-22, 

Total.’ 

J 


nr. 

h». 

n-i. 

TU. 

n*. 

lit. 

IVi. 

Ha. 

' Re. I'l 


1,87,49 < 

7,803 

l,9r..2S7 

•• 


, 

1,87,484 

7,810 

1,05,267 

« 

llw ilimron ri»nt»Uoii 

O 

i 4 

« 

A 

- 

A 

4 

4 

s 

1 

i 


•• 

j 

i 

1 

j 

1 

1 

! 

* 


Kent of Ddiaingi 

2.1: 

•• 

232 

148 

•• 

148 

330 

] 

* * 

380 

rSD«» 

260 


260 

70 

•• 

70 

330 

•• 

330 

^leWilUncOBS .nd other Boocivte- 

203 

•• 

203 

120 

•• 

120 

323 

■ ^ 


i 

Sit 

ff 

t',. 

Total 

J, 83,131 

7.807 

l.!)S,DB8 

341 

B 

• 341 

1,88,522 

7,807 

1,00,323 

Total RcCcIpti - ». 

1,88,181 

7,807 

. 1,95,088 

341 

■1 


1,88,622 

• 7,807 

1,00,32 























iiRRiGATibNBftiNbH. 
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. PUNJAB PBOVINOE 


OFFICE OF ACCOUNTANT-GENP;RAIi. 

Administrative ACCOUNTS for the VEAB1921-22. 

■ Ghaggar Sana! Project. 

■ llo.'2.— KEVENUK ACCOKXT EOll AXl) TO EXD OF 1021-1!:. 



Ihfriiial. 

COKTRJIIUTIOII. 1 

ToTAIk 

OnAKors 

Previous. 

lSUl-52. 

T.dal. 

Pn-viona. 

1021.22. 

Tntel. ] 

?reviomi. 

1021-22. 

Total 


R*. 

Ra. 

It- 

P..., 

Ra. 

R« 

ItSf 

Rp. 

Rp. 

1.— EXTENSIONS AKJ> IM- 
PBOVEMENTS. 

1. Head Work* 

is..-.r,s 

1 

1 

I3.<M3 

8,002 

.70 

8,052 

21,570 1 

' 126 

21,695 

5. M.ain Canal and Hr-mclir" 

21.111 


2.7,149 

5.270 

510 

.7.780 

20,387 

2,048 

28,036 

3. Distiiliiitaripi 


•• 1 

i.w4r» 

-• 

•• 


4.1(46 


4,610 

4. Drainip' And 

Sil 


8UI 

•• 

•• 

* " 

801 


80], 

, 'I'ntal 

UMi-'l 

2.113 

42,139 

13.278 

SCO 

13,838 

63,304 

'• 2,073 

66,977 

c.-mainti:n.vsce axi> 

1 



, 






UEI’AUtS. 

1 









I,- Heada Worki •• 


1,14.1 

37.901 

24,34.7 

0C2 

25,307 

00,803 

2,405 

C3.2I.S 

2 HdnCinaliind nranuhfi .. 

l.22..'!i;i i 

«,I17 

1,28,080 

06,126 

1.520 

07,6.74 

1,88,088 

7,010 

1,90,331 

5. niAfnlMitaiU"' .. •• 

:ii,.Ti2 1 

2.421 

30.7.70 

ir.9 

•• 

100 

34, .701 

2,424 

3I.,C25 

i. Pr.aiiuK..' and PfateolivE Worlffl 

,sa2 j 

,, 

832 


•• 

•• 

832 

•• 

83‘2 

Total 

l,UI.2IS j 

0.081 

8,04,220 

Ol.CSO 

2,4 01 

03.130 

2,84,884 

— 

12,470 

2,87,35!) 

a, COMPENSATION 

lO.PTt 1 


jo.nos 

•• 

•• 

•• 

10,008 

•• 

10,908 

,4..-E3rABL18K«ENT. 






$ 


f '■ 


1 O'lnraf Ed ibliaUmi'nlincliidint 

3,01,733 1 

9,120 

3,10,853 

2.7,002 

3,545 

2S.C07 

3,20,706 

12,600 

3,39,400 

Direoiion and Account (6). 
fi, UtrcnljTB Eitabliilinient . . 

7.’ Madic.ll do. 




9 






3A. Ramnuc do. . ’ • ■ 

>.IG,00G 1 

4.705 

1,21,061 

” 

•• 

•• 

1,10,006 

4t7*jri 

1,21,001 

71). L'ito and Penaion Allow- 



•• 

3,500 

400 

4.002 

3,600 

4D6 

a 4,002 











Total 

4,18,03!) 

13,875 

4,.72,5I4 

2S,.7G8 

4,041 

32,009 

■ 4.47,207 

17,010 

4.0.7,123 

.7.— TOOLS AND PLAjrT. 







1 



12 . Uiscollcnc'oaa .. 

i <1,17J 

OIS 

.7,118 

1,072 

230 

2,211 

0,142 

1,187 

7,329 

in. RipiinandCirriana 

5 









Total . . • 

4,170 

018 

5,118 

1,072 

230 

2,211 

0,142 

1,181 

i 7,329 

0.— RBPOSDS AND REVENUE. 

2,432 

•• 

2,432 

20 

•• 

20 

2,452 

1 

2,452 

. Total 

0,70,420 

20,020 

0,97,310 

1,31,477 

7,331 

1,41,80.8 

8.01,897 

S4,2G! 

1 8,30,148 

*1 

Indirect ebarp-ia dsbilable to Eflve 
iiuc Aa 'oiml ai per Aocfjnnt No. l 

Total OhargcB 

.’>8,008 

5 

. 1.943 

6'».!>.7I 

•• 


•• 

58,008 

1,91! 

1 00,561 

7,20,028 

28,80! 

1 7,57.801 

1,31.477 

7.33! 

1 1,41.801 

! 8,03,50.’ 

i 30.10 

1 8,09,000 

Balance Not Ravonne 

— .y0,617 

—21,0.70 

1 -.7di1,9l)3 

ij— 1,31,-139 

1 —7, .331 

1 -1,41, 40: 

f —0,7408: 

J — 28,.38' 

7 —7,03,370 

Orawd Totai, - '• • 

■ 1.88,181 

7,807 

1,05,088 

- .311 

' "K 

' 34T 

1,83,62! 

! 7, SO' 

7 Tl.9a350 


(,i) nopresenli! extra «h.ato on npcoant of lumpine np of outlay mulriH2— F.cttma-** • • 
(t) Share of AeoBunta EstaWIahmcnt oxclmlo 1 fronTlOlS-lOto W17-18 
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IRRIGATION BRANCH, PUNJAB PROVINCE* 

OFFICE OF ACCOUNTANT-GENERAL* 
administrative accounts for THE YEAR 1921-22. 

OboRgar Canal Frojoot 

No. 8.— AOOOUNT OF IND1RF,CT OUARGF.S FOB AND TO END OF 1921.22. 




CiTAiian AOAiSBT ctosro nucnohf. j 

CoiiBEMX FancnoKn. 

Total ch&rpTfl 


FACTiasuiis. 

Expenditure 

ngaiiuit 

Oonitruetion 

Estimate. 

Expenditure 
agnin.at 
open cannl 
aanctionn. 

Total 

Cliatpcj 
to date. 

Amoont of 
^Dtictlcnpil 

Jliitimato. 

Urap-ntl 
illalance o 
|Ui,limstr. 

to date ejt^nisl 
old and 
enrrtnt 
aanctiona. 

Bemsku. 

Dmiot Cajutaes — 

Its. 

Its. 

Ita. 

III. 

Its. 

Tt,. 

Its. 


‘Wotia 

FlstnMishmont .. i 

Tools nnd riant ,, j 

4,99,214 

1,00,070 

10,01* 

4o,r>so 

10,000 

1,003 

^BVTdq^ 

J 

* • 

*« 

• • 

■ • 

»« 

k k 

6,44,803 

1,10,970 

llO-M 


Total 

C,0D,232 

07,002 

0,00,824 

•• 

• • 

• s'* 

C,GC,S24 


Xw>Re:i<lpts on Capital 
Aoeonnt. 








’ // 

Net Total 

0,00,2.12 

07,502 

G, 06,821 

« • 

• • 


6,60,924 


IirotBCor CnAnor. 1 — 

Capitalized abatement of 
liind Roronnc. 

D-aTO and I’onsion Allovr. 

1,000 

7,003 

100 

1,181 

2,000 

.. 0,149 

t • 

•• 

7 

2,000 

9,149 


Total 


1,281 

iITmo 

•• 

• • 


11,149 


Qouko Totm. 

0.10, 101 j 

BBl 

0,77,973 

- 

- 


0,77,973 


^ . . 


■■■BM 


— 

~ 



— 
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IRRIGATION BRANCH, PUNJAB PROVINCE : 

• OFFICE OF ACCOUNTANr-GENERAL. 

ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22; 

Ztower Sutlej Inandation Oanels inoluding Hajiwah Canal Projoot. 

Ho. 3 .— revenue account FOR AND TO END OP 1021-22. 




lacPCRjAL. 




Iufkr-.ac. 


RccaiPja. 

Brovious. 

1031.22. 

■ 

CiURQES. 

1 

1921-22. 

Total. 


He. 

lit. 

Ue. 

1.— EXTENSIONS AND 
IMPROVEMENTS, 

Rs. 

Rs. 

Rs. 

i 




2. — Main Canal ond Brancbca . * 

12,74,703 

70,332 

13,46,095 

Oocoplors' rates • . 

48,70.321 

1,01,400 

49.73,817 

3. — Dislrtbntaries .. 

1,72,747 

1,488 

1,74 ,231 





4.— Drainage and Fratoctivu 

Wotkj. 

0,642 

•• 

0,642 

Ealcs of vatcr •* 

3,030 

701 


Tttal 

14,64,052 

71,820 

16,26,872 





2— maintenance and 

RtPAlRS. 








2. — Main Canal and Brauebea .. 

31,25,060 

1,30,605 

32,65,674 

Beocipls from PlantetloBo 

70, Dill 

2,C07 

78,761 

3. — Distributarira ., /...* 

2,14,107 

10,570 

2,30,776 

' 




4 — ^Diainago tVoika .. 

4,468, 

241 

4,709 

Bectipti from ottor 
Caatl prodttco. 




Total ., 

33,43,731 

1,47,326 

34,01,050 

34,0)4 

8 

31,052 

3,-COMrENSATION 

4,104 

• k 

4,104 

Rent of Building •• 


f 


t.-ESTABLISIlMENT. , 

6.— Direction nnd Accnnnt (b) 

6. — HxtPUtlvo Estalilishmcnt .. 

7. — Mcdirnl do . . 

8. — Jluvcnno do. . , 

1 23,77,360 
7,28,805 

1,23,126 

42,047 

23.00,481 

7,70,862 

Pinei • • ' • • 

. 01,380 

1,121 

02,601 

Total .. 

31,00,186 

1,03,172 

32,71,337 





TOOLS AND plant. 




Miecollftneou! nnd otlior 
Receipts. 

Pednol Rolands •• 

. * 

" 

70 

70 

1. — Sciontifii) Instniinontn ond 

Draninp Mat"riala, 

2. — Wnnl and Mnebinerv 

3, — Tools 

4, — Novigallnn Plant 

0.— Camp Ei{uipagc 

6. — Live Stock ,. 

7. — Olficp riirnituro 

K! — Repair nnd Carriage » 

Miscettanrous . . 

1 

53.210 

1.761, 

M,981 





Total 

63,210 

1,761 

64,001 

Total 

40,00,350 

1,08,853 

50,61,012 

Dcdnet RceovciieB on Revenue 
Aceouiil. 

4,095 

348 

10 

10 

4,095 

348 

t 




0.— Ur.FL'ND? OP REVENUE 
PROFIT and LOSS 

• • 





SnaiTssi! Aocount. 




Contribution ■ • 

12.40,030 

t 

12,46.830 

Mirccliancnus Advances 

Block 

Stock purchases ,, 

Stock talcs 

— 1 
26,684 
1 
4 

+230 

—0,080 

238 
' •10.604 

1 

4 

CAiier Labour .. 

80,24,410 


30,24,410 

Total 

26,688 

-6,841 

10,747 




CMcr Labour , . , 

30,24,410 

.. 

30, 24,410 





Tolal 

].10,16,70( 

3,80,217 

1,22,05,013 

filmroof Land Ro^H<nns 
colloeted in tbo Civil 
Dcpaitmont. 

1,05,03,714 

2,59,370 

l,n7.Qri,0‘'4 

Indirect cliargin debiUblo 1 
JUvoiHi) Account ns po 
Account No. 5. 

1 .J.C7.00- 

r 

23,124 

4,01,088 



• 

" TutiJ Charges • 

1,23,88,701 

403,311 

1.27,87, 101 





Balance, Net Revenue , 

. 81.47,00 

64,08‘. 

82,02.244 

TotaIi REaciw ■ • 

2 0.1, 31,322 

4,68,02.7 

2,0 0,89,345 

UliAKl) Totii, 

2,05,31,32! 

■■ 4,68,02: 

2.02,80,613 


ft *» 
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IRRIGATION BRANCH. 


.. PUNJAB PROVINCE.^ 


OFFICE OF ACCOUNTANT-GENERAL. 


ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 
Lower Sutloj iQuadatioQ Canals iaoladine Hajiwali Canal Project. 

No. C.— ACCOUNT OP INDIRECT CHARfiES FOR AND TO END OF 1921.22. 






Particulmis. 

ProTlous. 

1021-22. 

Tola'. 


I!/., r.j. I Rs. 


O 


Rsvcktc— 






IRRIGATION BRANCH. 


B3 


PUNJAB PROVINCE. 

I 


OFFICE OF ACCOUNTANT-GENERAL,’ 
ADMINISTRATIVE ACCOUNTS FOR THE YEAH 1921-22, 
Lower Sutlej Inundation Canals Hajiwah Canal Project. 

No. 3.— RIH'^ENUB ACCOVNTS FOB AND 10 END OF 102-122. 





iMrEniAt, 

rcnirrs. 

Previous 

1021-21. 

Total. 

CiiAiiaci. 

Previous . 

192I-22. 

Total. 


11“. 

P<. 

»(. 

l.-KxlTXRIONr3 AND 
i5i-rt:ovr;.MEXTK. 

Bs. 

Its. 

Bs. 

Occupiow' rslfi 

0,0.1,325 

14.01.'; 

6.18.270 

2. — Main C,inal andHtanclics 

48,501 

37.07C 

85,580 





3 — Dutril)utari»s 

15 


16 





Totnl(I) 

48,510 

37,079 

56,505 

"iloB of w»ir 

11 

13" 

i.to 

2.-MAIXTr!X.VNCE AND 

niil', tilts. 








2. — Canal &ntl Branches* 

2,87,970 

18, sec 

3,06,816 





3.-*ntstfibutarics .. 

12 

- 

12 

Rpcoipt* from Plant<i(|un« 




Told (2) 

2,S7,tSS 

18 ,Sr.D 

3,06,837 


.. 

lui 

3,_Ct>,\lPKN6.\TlON. 








4.-rsT.\i}r,iRnMi:NT(o) .. 

I 





• 


0.— Direcllon nnd Areannt . . 

1 







0.— Executive Il.tnUi.Iicirnt 

> 1,75,074 

40,030 

2,14,024 

Rocaipts trom other Cmml 
pcodiico. 

35 


35 

7 A,— Ilcvoiiuo .. 

j 







Total 

1,73,074 

40,050 

am 

MUeallaoroai nnd othT 

Bocrirls 

0(1 

-- 

oo 

S— T0di.S AND plant. 

0.— Nnrl?aiioii Plntvt 

■■ 







12. — ^Miso-llmiren. 



3,6iS 





13.— Ilnp.iirr .iiid Cnrrhge 








Total 



3, .118 

Total 

fi,o,i.ni« 

15.051 

0.18,702 

0.— RKFDNDS OF UHVENUE 

023 


620 


«• 



7.— I’llOFIT AND tOSH .. 








•• 

mm 






Total 

5,14, ICT 

07,016 

m 

61i«n 0 Eand Reyrnne eol- 
Icelod to tho Civil Dap art- 

0.27.I.V. 

.10, su 

G,<a.f.7f 

Inillteet elnrgee dcbltahle tn 
ll-iT.-niia Acoaunt a. per 
Account No. 5. 

24,355 

6,C01 

30,017 

moot. 







. 

■ 



Total OlinrgcD 

6,38,526 

1,02,730 

0,41,201 

* 




Balance Net Boccddo 


-51, LIS 

1 

^ 0,41,110 

TotaI UecbiMB .. 

12,30,777 

01,003 

12.82,380 

Orabi* Toias 

12,30,777 

61,503 

1 

12,82,380 


(a) Bbnre of Acoonnts I'BtabluIimontexeliidodliom 1012-13 to 1017-18, 
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IRRIGATION BRANCH. ' PUNIAB PROVINCE; 

OFFICE OF ACCOUNTANT-GENERAL. 

ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 

Lower Sutloj Inundation Canals Hojiwali Canal Project. 

No. 0.— ACCOUNT or INDIBECT CnAHOES FOR AND TO END OF 1II21.S2, 











IEEI6ATI0N. BRANCH, 
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PUNJAB PROVINCE, 


OFFICE OF ACCOUNTANT-GENERAL. 


ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 

Chenab Inuiidatioii Canals Project. 

No. 2.— REVENUE ACCOUNTS FOR AND TO END OF 1921-22. 



Isifehial. 


— 

IsiPirniAL. 

Bcctirra. 

Trevicue* 

1021-22. 

Tolal. 

CuAncss. 

Previous. 

1021-22. 

Total. 

Oocupicis’ rales •• 

Rs. 

35,38,071 

Rs. 

. 81 ,C07 

Itfl. 

36,22,278 

1.— EXTENSIONS AND JM- 
l>ROVE.MENT.S. 

2. Main Canal and Branchrs . . 

Rs. 

9.21,349 

Re. 

—9,351 

Rs. 

0,11,098 





3. Distributaries . . . . 

1,01,834 

4,0 8: 

1,60,810 

Sales of TTBter ... 

4,700 

03 

4.706 

4. Diainaec and Protective 
Works. 

28,260 


28,260 

Reooipta from plantation , . 

1,42.080 

0s37O 

1.40,069 

Total 

11,11,433 

~4,30D 

11,07,004 

2.— MAINTENANCE AND 
REPAIRS. 








2. Main Canal and Branches .. 

35,20,206 

80,109 

80.00,404 

Rseeipts from other Canal pro- 
duce 

44,210 


44.210 

3. Distributaries . . . . 

1,80,770 

6,094 

1,80,473 





4. Drninago Woika 

1,01,644 

7,087 

1,09,631 

Rint oi of Buildings .. 


, -17 


Total . . 

3S 08,018 

93,860 

39,02,408 



3.-COMPENSATION " 

2,133 

• • 

2,13.1 

Pioea •« (• •• 

42,077 

126 

42,202 

4.— GENERAL ESTABLISH- 
MENT INCLUDING. 

6. Direction end Account . . 

0. EaocntiTc Estahliehment .. 

(o) 

6,75,694 


6,76,604 





7. Medical do. 


07,440 

10,83,632 

Misecllaneoue and other Receipts 

0,130 

405 

8,536 

7A. RcveliUO do. 




DeJKCl Refunds ... . . 


124 

124 

Total . , 


07,440 

26,60,240 

Total 

37,81,100 

00|431 

38,71,631 

3. TOOLS AND PL.INT .. 

11212 

« 

1,212 

Contribution 

11,47,600 


11,47,606 

12. Misccllanciu-, 

13. Repairs and Carriage 

J. 33,477 

714 

34,101 

1 




, Totol 

31,089 

714 

36,403 

f 

ChherOCahour . . 

'.4,08,114 


24,08,114 

0.— REFUNDS OF REVENUE 

7, PROFIT AND LOSS 

10,233 

426 

• > 

10,263 

425 





Total 

74.69,367 

1,67,635 

70,10,892 


73,30,720 

00.431 

74,27,101 

Chker Labour ... .. 

24,08,11.1 


24,08,114 


Total 

08,07,471 

1,67,035 

1,00,25,108 

Share of land nvenne colloetcd 
in Civil Department. 

1,08,62,107 

1,42,004 

1 

Indirect Charges c'chilahlo to 
Bevenuo Aicount ne per 
Account No. 5. 

3,93,082 

9,492 

4,08,174 

Total Charges 

1,02,00,163 

1,67,127 

1,01,33,280 






79,22,072 

00,208 

70,88,070 


1 «J_I. 




■ Gn.\ND Total 

1,81,83,826 

_S,33p4S5 

1,84,22,200 

grand-total 

1,81,88,826 

2,33.426 

1,84,22,260 


(s) Share ot Acooi,Db stahUahffleiitexolvdedirota 1912>13 to 1917-18. 
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) 

IRRIGATION BRANCH. ' PUNJAB PROVINCE. 

OFFICE OF ACCOUNTANI-GENERAL; 

ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 


Clionab iQQQdalioa Canal Frojeot. 

No. C.— ACCOUNT OF INTEREST CHAHOes FOU AND TO END OP 102I.S2. 




t! 
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irrigation BEAKCS. ' . PUNJAB PROVINCE, 

t OEFICE OF ACCOUNTANT-GENERAL. 

ADMINISTRATIVE ACCOUNTS FOE THE YEAR 1921-22. 


Huzafiar^arh Inundation Canals Project. 

< 



No. 3.- 

-revenue account 

* 

FOR AND TO END OF 1021.: 

Jo, 




IsirrniAL. 

{ 




CnanoES. 




KECtlPW* 








r 

Previoue. 

H 

Totol. 


Previous. 

1921-22, 

Total , 

< 

Rs. 

Hs. 

Rs. 

1— EXTENSIONS AND Ut- 

Rs. 

Rs. 

Re. 

. 




PROVEMB.VTS. 




1 Occn#cs' wWa 
i 

i 

.]£, 10.837 

2,24,109 

47,70,910 

2. Jfain Canal and Branches 

7,81,170 

11.933 

7,93,103 

\ 




3. Disltlbatarics 

1,08,248 

4.160 

1,72,401 

f g^’C3 ol mtcl •• 

3,!07 

174 

3,471 

4. Erninago and Proleetiro 
Works. 

20,338 

• • 

20,338 

Btceipli fco® Plimttttiona . . 

1,00,200 

17,002 

1,77,802 

Total (I) 

0,69,704 

10,038 

0,80,812 

2.— MAINTENANCE AND 




7 

\ 




REPAIRS. • 

- 



1 



9,03-1 

2. Main Canal and Branches 

30,59,032 

1,74,939 

37,33,968 

Receipts from oilier Omftl 
j prodaoo. 

\ 

8,03S 

000 

3. Distiibutaries >> 

4,57.674 

39,352 

4,94,026 




4. Uratnaga IVorV'B >• 

40,048 

” 

49,048 

t 

100 


100 

Total (2) ►. 

40,00764 

2,11.283 

42,08,042 

Havigatlott ®ccclpta •- 

t 


3.— COMPENSATION 

3. General Eatablishmfnt 

7,032 

] 

•• 

7,032 



' ' 'V^ 


t 


inclading Direction and 



1 * 

1 Ploca ** ** 

23,000 

301 

24,204 

Account fa). 

> 23,94,834 

1,27,714 

20,22.048 




6. E!CccuUro Estobliibmcnt 

1 

J 




702 

*? 1 

703 

7. A. RcTcaue do. 

0,44,000 

48.802 

0,88,002 

R »aU of tnlWIngs 

4 1 

Total 

33,30,784 

1.71,500 

16,11,100 

! 

1 



0.— TOOLS AND PLANT 

VMM - r- — ■ 

1 


) ' ? 

. li iseelloneons and other K#- 

U,732 

1,237 1 

10,938 

1. ScientiOo Iiletiiimonis . . 

2, Plant and Maoliinoiy . . 


1 

1 

1 


, ceipts. 




3. Tools .. •• 




1 

1 

1 



4. Navigation 

6. Camp Equipage 








0. Live Stock • . .1 




1 

Jeiuet Reloads-- , ” 

M 

100 

100 

7. OiDtO Furniture 

8. Repairs and Carriage . . 






1 


12. MisCCllBDOOUB >■ 








Total Tools and I’lant .. 

07,327 

1 800 

60,190 


47,08,700 

2,13,029 

00,02,086 



mmmmmmmm • ~~ 

Deduct Recoveries on Revenue 


02 

02 




Account. 

’i,709 

1,799 

■j 

■ ;; 



0.— REFUNDS OF REVENUE 


i 

f.onUilVWw » •• 

8,01,270 

• f 

8,01,270 

7. — PROFIT AND LOSS . . 

8. Suspense Accounts . . 

4 

• V 






Miscellaneous Advances . . 



204 

i 

« 


- 


Sloch 

Stock sales 

mOw 

29,044 


20,807 

1 

‘[hlifer Labour •• •• j 

24,31,233 

»« 

21,34,233 

Stock patcliSBCS .. 

London stores • • 

+14 

—14 

IBI 

+w 

—14 






20,827 

—2,810 

27,011 





Total .. 


, ii -I. 

] Toiol 

7,034,208 

2,43,023 

82,38,197 

Cbhor Labour 

Total .■ 

Indirect Charges dchitable to 
Rovonuo Account as per 
Account No. o. • * . 

Toial charges’ 

Balance, Net Revenue 

Qbaho Torai' • • 

24,34,233 


24,34,233 

^ --f 


. - _ 


\,09,07.U4 

3.97,743 

1,13,04.857 

>'.are otii&nd Rovenuo col- 
1 I<-ctciJin the Civil Depart- 
1 meat. 


3,70,838 

1,20,00,041 

4,89,129 

HjRjlQ 

6,13,179 





1,13,90,243 

4,21,793 

11,818.030 

J 


0,14,707 


~DLT7,828 

HSi2i 

93,70,802 

Total Recdpli 

2,05,74,071 

2,11,88,838 

2,05,74,071 

0,14,707 

2.11,88,838 


-r*' 
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IRRIGATION BRANCH. PUNJAB PROVINCE. 

i' 

OPPICE OP ACCOUNTANT-GENERAL. 
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ADMINISTRATIVE ACCOUNTS POR THE YEAR 1921-22. 

BLuzalFargaTh Intiudation Caaals Project. 

Xj. 5.-AGCOONT OF INDmEG'T CIIAHOES F OU AND TO END OF 1021.22, 






IRRIGATION BRANCH. 


PUNJAB PROVINCE, 


89-j 

OPFICE OP ACCOUNTANT-GENERAL. 
ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1921-22. 
Shahpor Canal Projuct- 

No. 3.— REVENDE ACCOUNT FOB AND TO END OF 1021-2;. 



FnoriNCiAi. 


PnoviMcut. 

RlJCElPtS* 

n 

9 

O 

► 

cu 

e« 

ei 

Cl 

at 

Total. 

CiiAnanB. 

■ 

n 

9 

O 

o 

84 

Pd 

'"I - 
Cl 

a» 

Total. 


R*. 

Ri. 

n*. 


Ri. 

Rs. 

Ba. 

O-'onpids" r.iic< .. .. 

10.34.C2S 

23.0'. 3 

10,a3,G3E 

1.— EXTENSIONS AND IMPROVE- 
MENTS. 








2. — Main Cami nnd ni.'>ii'’lies 

45,026 

41 

45,067 

Stic** p « ■ 

8,023 


8,027 

3. — ^Dhlributarin* 

11,024 


11,826 


Total (1) 

. 60,063 

41 

50.603 





2.—MA1NTENANCE AND REPAIRR. 








2 . 0 —Main CADat and Brjinch(*» • « 

3,11,770 

10,101 

3,30,871 

R 'rci|>(* (loiM I'ifluinlivn .. 

• S.IOS 

83 

5. 191 

a — Diattibntariea , . 

88,103 

6,731 

D0,G97 

e 




Total (2) 

3,00,633 

24,636 

4,21,768 

R-’pcintfi from ^'tlur Cftnn! .. 

priimiPt*. 

40(1 

* * 

400 

compensation 

02 

• • 

02 

r I'O'vor .. >• 

020 

t 

029 

4.— establishment. 

C.— Diicotion and Acrourtt 

I 



Fine* • • • ‘ 

713 

•• 

713 

6, — E^rooiitirD E*tab]iii])i»ent • . 

7. — Modioal E*tRl)U*lin>ont 

i. 7, 10, .767 

1 

1 

J 

36,044 

6,52,301 





7A— Rcvenuo Eatabll’hmrnt 





• 


Totol 

I 

6,10,367 

38,941 

6,62,301 





.'i,— TOOLS AND PI.ANT 




MMCp!*ant?nu8 nnd otbcr iU'cripU 

3, '003 

22 

3,716 

12. — UUcrJInnoniu .. 

13. — Ropafr* nnd Carriage 

1 r.,231 

’ 

' *» 

1,459 

6,080 






5,231 

1,450 

5,000 



20*118 


r otoi ■ • 

1 'rofat 

10,53,478 

10,62,500 

7.— Profit nnd Low 

610 

•• 

0141 

. , • 


, 


Total 

9,76,851 

"0'&,270 

10,39,130 

Share of Lind Beronue oolieoled 
in the Ciril Depertncnt. 

2,35,425 

\ 

R,180 

2,'13,5«l 

Indirect Cliargca dobilabic to Brrenot- 
Account BB per Acrount No. 5. 

73, m 

5,032 

79,018 




Total Chargea . . 

10,49,332 

07,311 

11,17.143 





BnliinoPi 2>7i8t Rfrentio •• •• 

2,36,071 

—30,067 

2,09,014 



- 1 






Totai. HncKii'M 

12;88;B03 

I 

37,2lk 

a*^ 

13,26,1671 

GttAHP Totas 

12,68,903 

37,284 

13,20,167 
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IBRIQATION BRANCH. PUNJAB rP.OYJNCE. 

OFFICE OP ACCOUNTANT-GENERAL. 
administrative accounts POR .the year 1921-22. 

Sh.ilipur Canal Projeot-Provlnoial. 

No. S.-ACaOO.NT (U* INDIUKCT CHARGES FOR AND TO END 01' 1P21.S2. 


r.t»T|OOM>lS. 


Rrevlou. 


Rt. 


{lspHaIi*.Mion ol olil.'inri I i<f I.nMrf Rmtihic , 




1031.22. 


Tiitfll. 




l.(iV3 


Lanrc »n>l Ft’iwion Allowonriii 








